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BRICK LAY ERS, GLASIERS, PAINTERS, 
MASONS, PLUMBERS, PAVIOURS, 
CARPENTERS, SLATERS, CARVERS, 

' JOYNERS, PLAISTERERS, SMITHS, &c. 


Interſperſed with ſuch uſeful and neceſſary Rv LES and OSE Rva- 
TIONS as are of tlie greateſt Conſequence in eſtimating of any 
Building: With a great Variety of new and uſeful 'T ABLES, 
indiſpenſibly neceſſary for the more exact and expeditious caſting 

up, or eſtimating any Sort of Work, viz. ' 

I. A TABLE for the reducing of Brick Work of any Thickneſs, 
to the Stat ute Thickueſs of a B ick and a Half. $4 

II. A TABLE which ſhews how. many Bricks are ſufficient to build 
any Piece of Brick- Work, of any Number of Feet, and Thickneſs. 

III. A TABLE of Titixs, whereby is ſhewn how many Tiles 

will cover any Roof. 

IV. Variety of TABLES, which fſhews the proper Scantling to 
cut Timber to, fit for any Building, and for valuing the ſame, 
at per Foot; Lincal Meaſure, 


V. A TABLE oh PAvI MEN TS, ſhewing how many Bricks, 
Pammants, &c. will pave any Floor. 


- VI. Variety of TABLES, for ſhewing the Value of all Sorts of 
Nails, Bolts, Hinges, 8c. 


VII. A UVABLE of SoiripMreasvurs, for meaſuring of Timber 
or Stone that's either round, ſquare, or unequal ſided, and rhe 
Content given in Feet, Inches, and Parts. 


VIII. A TABLE of Frar Masur, for the meaſuring of 


Board, Plank, Glaſs, &c. and the Content given in Feer, Inches 
and Parts. 


IX. A TABLE for the tesdy caſting up what any Namber of Feer, 
Yards, Squares, Rods, &c. come to, at any Price per Foot, Yard, Sc. 
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nao the various Cuſtoms of Countries, in reſpect to the Charge 
of Workmens W ages, and the Difference in the Prices of Ma- 
terials uſed in Building, it may ſeem to ſome „ next to 
imp-ſible to ſer the Price, or give Rules for the valuing of all ſorts of 
Work requir'd in Building, in ſuch a Manner, as to be of general and 
univerſal Uſe all over England | 
But tho' this be a great by. nur it's the only one of any Weight 
that can be alledg'd againſt a Work of this Nature. And this, however, 
great in it's ſelf, or may ſeem to be at the firſt View, yet if the Reader 
will be ſo good to himſelf, and ſo juſt to the Author, to ſuſpend his 
Judgment for a while, until he hath duly obſerved and weighed theſe 
toilowing Particulars, together with what Obſervation he'il meet with 
in the following Sheets, I doubt not, but he will be of another Way 
of thinking than at preſent, and thoſe Objections which at firſt ſeem'd to 
him as a huge Precipice to climb over, will at the End appear a plain 
even Path to tread in. | 
FirsT, I would have the Reader obſerve, that the Prices here 
inſerted, are ſuch as are uſed in London and Colcheſter, and to every 
Article, the Name of the Place where the Work is done at that Price, 
unleſs it be in ſome few Particulars, wherein I knew of no material 
Difference between them. | 
StconD, Amongſt all the various Sorts of Work required in 
Building, I know of none wherein the Prices of Work difter more, 
in difterent Countries, than in Bricklayers Work, and in particular, in 
the Article of Brick-Work ; there being ſuch vaſt Variety in Prices 
of Bricks in difterent Countries, as well as in the different Sorts at the 
ſame Place, according to their Goodneſs, all which muſt neceſſarily 
occaſion a proportionable Difference in the Price of a Rod of Brick- 
Work, as well in the ſeveral Countries where the Prices differ, as in 
the ſame Place, according to the different Sorts of Bricks that the 
Work is done with. 
To remove this Obſtacle, of this Treatiſe's being of General Uſe 
in this Particular I have in Page 2d and AJ an Eſtimation of the 
Quantity of Materials of each Sort to a Rod, with ſome Obſervations 
on the occaſion of the Difference in the Prices thereof, and a TABL R 
calculated to ſhew the Value of one Rod of Brick-Work, according to 
twenty different Prices of Bricks per Thouſand. 
But it there ſhould be any Difference in the Workmanſhip, as there 
will in ſome Countries, from the various Charge of Workmens Wages, 
you may ſtill know the Value of a Rod by the Table, by obſerving thar 
a Trowel Man and Labourer, altho' but flow, can perform one Rod of 
rough Work in five Days, for which, in the Table there is allowed 
about 18 8. ſo that if the Workmens Wages comes to more or leſs than 
what is allowed in the Table, it's very caſy'to make a ſuitable Allowance. 
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Turin, The greateſt Obſtacle in Carpenters Work, is in fixingaper 
any ſet Price for a Square of Framing, with the Timber included; 4 
Building of a Houle, Barn, Stable, &c ſince the various Magnitudes 
Buildings require differentt Scantlings of Timber, and conſequently the 
Value oi a Square of Framing mult be more or leſs in Proportion thereto. 
To remove this Obſtacle, I have given the London and Colcheſter 
Prices of the Workmanſhip of Framing a Square, of every Part of a 
Building, and in Page 25 and 21, laid down infallible Rules, for find + 
mg the exact Value of the Timber therein contained, of what Magni- 
tude ſoever. And tho' the Prices of the Workmanſhip may differ 
in ſome Countries from what is there inſerted, by reaſon of the Diffe- 
rence in Workmens Wages, yet it's very eaſy for any Perſon that knows 
the Charge of the Workmens Wages in any Place, to make a ſuitable 
Allowance. + PE | by 3 
Upon the Whole. Altho' I have ſpar'd for neither Pains nor Ex- 
pence to procure the beſt Intelligence I could, both from Authors, 
Surveyors, and the maſt able and experienced Workmen of ſeveral 
Denominations, befides my own daily Experience for many Years, in 
order to be as exact as the Nature of the thing would poſſibly admit of, 
vet theſe Prices are not to be ſo abſolutely rely d on, but that there may 
be frequent Occaſions in Practice, which may render it neceſſary ſoma 
times to deviate from them; as for Example. 
Extra Work and Materials, may require an Augmentation of both; 
or very bad Materials to Work on, may require leſs tor the Materials 
and more for the Work; or but indifferent Materials, and Work, may 
require a leſs Price of both; ſo that in either of theſe Cafes, the Diſ- 
cretion of the Artiſt muſt determine which is neceſſary. | 
The Carriage of the Materials, and Scaftolding is excepted in all the 
Works herein mentioned, and therefore when they are to be included, ; 
a ſuitable Allowance mult be made. | | 
) The whole Deſign of this Treatiſe is to inſtruct the ignorant in the 
N Prices and Method of Eſtimating, to remind the known in what, thro' 
Want of Practice, they may have . ; or to inform them in ſugh 
Particulars as they have never practiſed. Or, 
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| LasTLyY, To aſſiſt them in eſtimating. a Deſign with more Expedi- ; 
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tion; in one of which Caſes it may be of ſome Service to the moſt 
| known and skilful, and I believe J may venture to ſay no Man is fo 
perlect but what may ftand in need of ſome A ſſiſtance; for as Aſtro- 

nomers truly obſerve, that bright Luminary, the Sun, altho' indu d with 

ſuch tranſcendent Luſtre, às not only to out- ſhine, but even to 


ö obſcure all the other Luminaries, yet hath. he ſome Spots. | 

A To conclude. From a Senſe of the fatal Conſequences that Miſtakes 
g in printing muſt occaſion in Works ot this Nature, I have re-examin'd 
J : 


every Sheet trom the Preſs, and every Number in the Tables, ſo. that 
I have Reaſon to believe they are all correct: Yet if after all my Pains 
3 T ſhould meet with Cenſure, it's but the common Fate of all Authors, 
> andthercfore I am content, ſince as Ca T @ obſerves, the Beſt may E RR. 
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Breadth. 13 35 
| Square — 73 38 
Arches of Brick, their 17 
Price. +. 18 
— To Meaſure. ——— 69 5 
Archixraves of Marble. 19 38 
— How meaſured. -— 69 5 
Aſhlering, or Ceiling Floors. 24 73 
Aſh Grates — 54 6 
Angular Chimnies to Meaſ. 68 2 
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Bricks per Thouſand.— 13-7 
Brick-Work of various 2 13 
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— A Table of 20 diffe- 
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— Some Obſervations 
on the different Prices 
thereof, 
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red to build any Piece 


of Brick-Work of any ( 3 
Number of Feet org + 
| Thickneſs, a Table NX 13 
| thereof. . 
Baſes of Marble to Column. 19 
Bolts of various Sorts. .—— 58 
Bath Stone wrought. ——- 18 
Ditto, ſtreight plain Work: 18 
—— cStreight moulded. — 18 
— Circular moulded. — 18 


Brick - Work reduced by 7 
a Table. 


By Arithmetick. 66 
Barns to Frame. ͤ—— 22 26 
Barn Floors to lay. 23 + 
Bracketing to Corniſhes. 22 32 
— To Modiilion Corniſhes. 22 33 
To Coves.—— 22 34 
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Boarding with rough Deal. 23 50 
Boarding with wholeDeal 6 
| againſt Studs, 5 24 63 
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Boards, how many will 
lay a Square at hve 
ſeveral Gauges, a Ta- 
ble thereof. 


Bridging Joiſts, their Scant. 
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Beams, their Scantling. 31 
Ball Cocks of various 33 
Sorts, their Prices. 73 35 
Braſs Cocks, with Boſſes 37 
of various Sorts. 43 42 
Bars for Chimnies.— 53 1 
— for Windows. ww 54 4 
Bolts of Iron by Ib. —— 54 7 


—— of various Sorts. —— 58 
Black Hinges. 57 
Bricks, how many to a Load. 73 
Board, a Table for mca- 
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An Explanation of it. 157 
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Carvers Work.xñĩẽ3 46 
Coves to Meaſure. —— 66 15 
Chimnies to Meaſure. - --- 67 2 
Columns to Meaſure. 69 5 
Corniſhes of fine Brick. — 4 24 
Corniſhes of Marble. 19 38 
Corniſhes, plain with Deal. 26 113 
— with Dentils. 26 114 
with Modillions. 26 111 
— uich Plaiſter. — 46 26 
Chimney-Pieces of Marble. 18 4 


Chimney-Pieces of Port- 18 18 
land Stone. "10 I9 
Chimney - Pieces with Op 
White vein'd Marble. 5 9 ©/ 


w— with Statuary Marble. 19 28 
— with Black and Yellow. 19 29 
—-— with Purple Common. 19 20 
Chimney-Pieces to Meaſure. 70 

Copeing of Portland Stone. 19 34 
Curbs of Portland Stone. 19 36 
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— Holes cut therein. =— 19 37 
Columns of PonTLAND 

Stone, fluting. 19 39 
Capitals carving on Stone. 19 
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— on Wood. 46 5-6 
Carcaſe of a Houſe to 1 

Frame. 20 3 


— c Meaſure. — — 63 
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Centering to Vaults. —— 22 29 
—— to Groins. 22 30 
— to Apertures. 22 3-1 


Circular Windows to Meaſ. 7 2 


Croſs Multiplication 60 
A Chain's Length. 73 3 
Coollers for Rrewing. --- 26 102 
Cellin R The OS TEARS 26 100 
— their Scantlings --- 33 
Ciſterns of Lead — 422 + 
Ceilings fine floated. --- 45 11 
— mmon. 13 
Corinthian Corniſh. with 

Plaiſter inrich'd. £ 46 27 
Caſements. * $88 Þ 
Chains per Pound. =—— 54 8 
Cafement Hooks. —— 56 XII. 
Cramps. — 1 
Clout-Nails.—— 55 IV. 

Brads. 55 IV. 
Cart-Nails 56 VIII. 
Curtain Hooks. 55 XII. 
Croſs Garnet Hinges $57 
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Diging Foundations. 1 
Doors of whole Deal. 25 86 
—— With Linings. 25 95 
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| Dreſlers of whole Deal. 25 96 
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— with 2 _ N 25 97 — to Meaſure. 69 3. 
—— With 2 Inch Deal. 26 3 * 22 
n er Beach. 25 98 Fir, its Price in London. C 22 bs 
Dentil Corniſhes. —— 26 114 | Fencing with Clitt Pale, 27 128 
Dorick Entablatures. 26 116 various Sorts thereof. t 7 133 
Drving Oil, the beſt. 48 —— with Boards, vari- (2, 143 
Dogg Nails. -— 55 V. ous Sorts thereof. 1148 
Dove-Tail'd Hinges. 57 XVII | — how meaſured — 66 16 
Deals to a Hundred. "2 20 | Floors of grey Plaiſter. 45 1 
Door Caſes ro Meaſure. 65 12] — with red Plaiſter. 45 3 
Doors of Iron. =— 54 5 | Friezes with Plaiſter, in- ? 5 
rich'd with Oak Leaves. $ #? 39 
E Frames of Plaiſter, on, 8 
F Stimating, infallible. Stair-Caſes fully inrich'd « 9 
— Rules to be obſer- 20 j Feſtoons, large, of Fruit 2 
ved therein. 521 and Flowers. * 
Evesboard and Ratters g , _ 15 Fenders, Iron. — 54 7 
Feet. 8 Flat Meaſure, a Table 112 
thereof. I 
F explained. 137 
RAMING, an in- Foot, Square or Cubical, . 
fallibie Way N the Inches contained 72 2 
know the Value of (21 therein. 
a Square. Furlong, its Length. 13 
Floors to Frame with 12 rontiſpieces to meaſure, 66 18 
binding Joiſts Sy I 3 Floor in Ba ns t N | 4 51 
—uith Girders and * . ä 53 53 
Joiſts. 4 
—— common ditto. 25 4 G 
Flooring with rough? ,, hc LASIERS Work. — 44 
Deal Boards. 8 a Gables to meaſure, 64 3 
---with foulding Joints. 23 44 | Grey Plaiſter Floors. e 
common ſtreight Joi. 23 45 Grey Stock Bricks. 13 
---ſecond beſt doul'd, 23 46 Gutter Tiles. a 12 
dit. taken up and relaid. 23 49 Groins cut to Arches. 4 21 
--with clean Deals doul'd 3 47 Guttering bridg'd 22 28 
—-dir. with long Boards. 23 48 | ——and Bearers of Oak. 22 36 
Flooring, how meaſured 65 5-6 | Gates of whole Deal. 25 88 
Foundations to dig — 1 I | Ground Celling. 26 100 
Facios of Brick. —— 4 22 | Girt Windows of Oak. 26 125 
| how meaſured. 69 5 | Girders, their Scantlings. 29 
Fire-Stone, RyGATER | 20 Glazing of Saſhes. 44 1- 
Harthes and Covings 9 --with Crown Glaſs, leaded. 44 
Frie zes of Marble. 19 38 | --Saſhes with New Caſtle G. 44 
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Glaſs, leaded. 44 


ws Saſhes with waved 
or jealous Glaſs. 

— with Plate Glaſs 
Diamond-cur. 

Glaſing with Squares 
and Quarries. 

the W orkmen fhnd-'? 
ing Lead and Sodder >4 
only. 

Glaſs in Quar. ſcour- 

Sy ſoedering, &c. 0 45 
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Glaſiers Work to meaf. 71 
Green Painting. 47 
Gudgions made atid ſold. 54 
General Natls. 55 
Glaſiers Spriggs. 56 
Glaſs, the Table. 73 
a the Caſe.—— 73 
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I-L INGES. 56 
—Riling Joints. 57 


Hinges for Pews. 57 

for Shutters. 57 
--- Dove Tail'd Hinges. 57 
--- Black Hinges. =" 


--- Croſs Garnet Hinges. 57 
Hinges with Hooks. 57 
Holdfaſts. SE yy 57 
Hnoks and Eyes for Gates 5 7 


Hinges ſmooth filed. 53- 


Half-paces, joiſting and 2. 
boarding. 1 z 
Hips to meaſure. 65 
Hide of Land, what 73 
Hoops, and Hooks. 54 
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RON a Tun. 75 
Joyners Work. 26 


ho medſured.— 66 


IrALIAN Marble. 13 
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Joiſts, their Scantlings. 2 
[onick Corniſh. in Plaiſter. 46 28 
Iron Railing, plain. 3 

Ditto, with Pilaſters. 53 73 
Jobent Nails. 55 VI. 
Joyners Rivets. — 36 XI. 
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Atches of various ſorts. 58 
Lime to a Rod of 


Brick-work. : 
— to the Load. > Ws 
— to the Hundred. 73 19 
Lathes, how many Yards 
one Bundle will do. 5 
Lutheran Windows of 26 125 
Oak aud Fir. 127 
Lead in Sheets. 41 1-3 


— A Table thereof, 
for computing the Ex- 
pence of covering any > 41 


Place therewith, at any 
Thickneſs. 
Lead new caſt and laid. 41 4-5 
. | ---old, to exchange for new. 412 6 
. | ---Ciſterns with Ornaments. 42 7 
Pipes from &to 7 Inc. Bore 42 8 
— Ditto to Sodder. : 43 — 
— Rain Water Pipes. 42 9 
— Pumps. — 42 9 
——— - Welghts for Saſhes 43 24 
old Allowance for it. 43 26 
Lime white and Whitening 45 2r 
Linſeed Oil, how fold. 48 
Lead, the Fodder. 73 24 
—— the Hundred. 73 25 
Locks. 58 
Linings of Walls. —— 23 54 
M . 
ASONS Work. 18 


— how mcaſured. 170 
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Modillion Corniſhes. 26 111 


— how mcaſurcd. 66 15 
Modillion Corniſhes ws 1 
aint. 47 
Mouldings with Deal. 26 110 
— with Plaiſter inrich'd. 46 25 

Marble of various ſorts, &c. 18 
— Work done thereon. 11 2-3 
— Caimney Pieces. | 
Dove colour'd. 18 6 
Purple colour 'd in Slabs. 18 5 
Meaſuring of Solids, as 

Timber, Stone, &c. by > 74 

a Table. | 
an Explanation thereof. 109 
Meaſuring of Superfices + 

by a Table. 3 
an Explanation thereof. 137 
Muitiplication of Feet} 59 

and Inhes by Feet and > 695 

Inches Duodecimally J 62 


competent Parts of a 
Number, inſtead of 
the whole. 


138 


To Multiply by the 
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) AILS, a Deſcription 
thereof, and bow 5 
they are ſold. 
on Nails. 2 5 
ails, flat pointed, ſtron : 
or draw d. 59 55 II. 
Special Nails. ——— 55 III. 


Clout Nails. ——— 55 IV. 
2 Nails. 7 
ogg Nails. ñ V. 


3 
Round Head Nails. — 56 VII. 
Pound Nails. 56 VIII. 
Cart Nails 56 VIII. 
Ribbing Nails. 56 VIII. 
Weight Nails —— 55 II. 
Nails the Hundred, ww 73 21 
— the Thouſand. 73-22 
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[ their Scantl. 33 


Ovolo's carved. 46 
O. G. carved. 46 
Olive Colour Painting. 47 
Oil of Linſeed, 48 
—= beſt drying. 48 
— 'T urpentine. 48 
Oak Timber cut to Scant- 2 
lings in Colcheſter. 
in London. 22 
1 
LUMBERS Work. 4 
Plaiſterers Work. 45 
to meaſure. 69 
Painters Work 47 
— do meaſure. 7 
Paviours Work. 48 
— to meaſure. 69 
Pan Tiles.” -— — 1 
— Dutch glaz'd. 2 
Plain Tiles. 1 
Paving with Place Brick. 4 
— with 10 Inch Tiles. 4 
— with 12 Inch ditto. 4 
Pan Tiling of various 8 
ſorts. 4 
Plain Tiling.—— L 4 
Materials to a Square. 5 
Plaiſtering of various ſorts 4 


done by Bricklayers. 
Portland Stone. N 


--Streight Plain, Cru 
18 
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Plain, and Circular 

Moulded Work on dit. 
Portland Paving. 19 
with Black Marble Dots. 19 
Purbick Stone Paving. 19 
Paving with Black and? 

White Marble Squares. 19 
Portland Steps aſtragal'd. 
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19 32 
Pillaſters. 
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19 


31 
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Pillaſters fluting. 19 39 
Paving, a Table thereof. 49 
with Flanders Brick. 48 
with Purbeck Squares 48 
woe Ditto, 6 Inches thick 49 
»——— with Kentiſh Squares. 49 
— with Raggs. 49 
-with new Raggsor Bowlers 49 
Paving with new Pebles. 49 
=——— with Red Bricks. 49 
— with White ditto. 49 
——— with Clinkers. 49 17 
—— with 9 Inch Pammants 49 18 
with Free-Stone. 49 19 
with White Marble 
vein'd with Red, in >49 20 
Squares | 
Partitions, framed 20 6 


--of whole Deal and fir. £ 24. 64 


Plank 2 and 3 Inches; . 
thick, its Price. 4 
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thick, how many Feet 
to the Load. 

Paling with Clift Pale, 
various ſorts thereof. 
Park-paling, ſeveral ſorts 

thereof. 


Pold-Gates. 27 139 
Palliſadoing, ſeveral ſorts? , _ 149 
thereof. 8 
Palliſado Gates. 28 154 
Principal Poſts, their 28 
cantling. 


Purlines, their Scantling. 32 
Plates orRaiſings, their Scan33 
Pumps of Lead. 42 
Irons. 
Pipes of Lead from } to 
7 Inch Bore. 
— tor Rain Water. 42 
to Sodder, from 3 to? ,_ 
Inches Bore +3 
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down any Number of * 
Yards thereot. 
Painting, the Expence 1 
thereof for any Colour >47 to 
by the Yard. 12 
Paint of all Colours, how 
| ſold,and what Number ( 47 
of Yards one Pound of (48 
cach will paint, 
Pace, its Length. 13 
bog or Perch, what 73 29 
Pillaſters to meaſure. 69 5 
R 
5 00 Fs to frame. $5 8 
with Plates included. 22 16 
—— how meaſured. 64 2 
Rafters, Feet, and Evesboard20 11 
—- how meaſured 65 N.B. 
Ruſticks to meaſure. 69 5 
Returns of Brick. 4 20 
Rough-caſting of various 46 
ſorts, by Bricklayers. y 53 
Rafters, « $1 Scantling. 31 
Rain Water Pipes. 42 9 
Rendring floated. 45 15 
— common ditto. 45 17 
— on Grotns. 45 19 
Round Head Nails. 6 VII 
Ribbing Nails. 56 VIII 
8 
And to a Rod of Brick-W. 2 
Steps of Purbeck Stone. 19 36 
of Part land Stone, : x 
aſtragaled, 9 3 
Stairs of ſundry ſorts, 25 78 
—— how meaſured. 65 11 
Squares for Brewing. 26 103 
Saſhes of Deal. 26 117 
--— with Deal Frames. 26 118 
| Saſhes of Wainſcot. 26 119 
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--with Deal, or Wainſcot 26 120 

Frames. c 121 
Saſhes Painting. 47 

Saſhes glaz'd with Crown 8 

Glatß 44 
—— with New Caſtle Glaſs. 44 
with Waved or Jealous G. 44 


Weights. 43 24 
Sodder. 43 25 
Stoco of various ſorts. 45 5-9 
Smiths Work. 53 
Slaters Work. 44 
Size, double and ſingle. 48 
Saddle Bars. 1 
Screws for Wood-work. 59 XII. 
Side Hinges. 57 XVI 
Shutter arty 57 XV. 
Saſhes, how meaſured, 7I 
Square, what OT 
Sand, the Load. +329 
Shutters to 9 p 

to meaſure. 3 .AÞ 
x HATCHERS Work. 59 
— how meaſured. 67 7 
Tiling with Plain Tiles 4- 
—— with Pan Tiles. 1 
to meaſure. 3 
Timber, to meaſure by a? 
Table. 75 
—— Cexplain'd, 109 
to meaſure by Arith- 2 111 
metick, 3 ſeveral ways. 5 112 
Timber Oak in Scant- 
lings, how valu'd in > 22 20 
London. 

in Colcheſter. 20 10 

proper Scantlings for 
Building, from Page 28 
to 33. 

Tenter Hooks, 56 IX. 


Timber Nails. 56 VIII 


= 5 © 2 


| 


tl. 


Page No. 


Timber, how much to a 


Load. 3 
Tiles of various ſorts, 8 
their Price. 2 12 
— how many to a Load. 73 16 


A TaBLe of Brick-' 
Work reduced. 8 7 
— ſhewing how many 
Bricks are required to ( 
build any Piece of 
Brick- Work. 


— of Tiling, Cort © 


13 


how many will cover > 1 

any Roof. 
four Tables for of , 
3 


6 
valuing of Timber or 4 
Stone in Scantlings. 

A Table of Pavements, 
ſhewing how many Pa 
ving Tiles or Bricks, 


&c. will pave any Floor. 


7 
50 
FL 


1] ----ſevenrcen Tables o 


f 

the Value of Nails, > 55 
Hooks, Hinges, &c. 57 

A Table of Solid Mea- 

ſure, for the meaſuring 

of Timber, Stone, & , 


7 
round, ſquare, or un 
equal ſided. 

— of flat or ſuperficial 
Meaſnre, for meaſu- 


ring of Board, Plank, 
Glaſs, &c, 


----ready calculated for 


ſhewing the Value ot, 
any Number of Feet, ( "4? 


137 


Yards, Squares, Rods, 's 
Sc. at any Price per 185 
Foot, Yard, &c. 


U 


U NPERPINNING, 426 


*** 


7 


* 
75 8 5 No. 

Eatherboarding o 
4 8 23 1 


Wa various ſorts. 
65 


ho mcaſured. 7 


W ainſcoting of ſeveral ſorts 26 106 

how meaſured. 66 17 

White Waſhing, with K 60 
Whitening an 'Size. 

of new Work. 15 

Wood Serews. 7 XI 

Windows of Oak. 26 125 


F 


N 


10 Fir. 

— to meaſure. 

Wells to dig and beiek 

Whitening andColouring 
to meaſure. 

Water Pipes of Lead, 
from & to 7 Inch Bore 

to ſodder the Joints. 

Window Bars and Wal 

Hooks. 
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8. 
Of BRICKLAYERS WORK. 


EY 

I. Igging Foundations per Yard, Cube. in London, © © 
2. Ditto, and carrying away per Yard, Cube, © 1 

3. Red Stock Bricks per Thouſand in London, 1 10 © 

4. Grey Stock Bricks per Thouſand in London, 1 0: © 

5. Place Bricks per Thouſand in London, — o 14 «© 

6. Red and Grey Bricks mix'd, per Thouſand in Colchefter, 1 © +» 
. Cutting Bricks, for rubb'd and guaged Work, per K 2 1 
Thouſand in Colcheſter, from forty Shillings, to 8 os 
8. Plain Tiles per Thouſand in London, and Colcheſter, t *6 © 


„ 9. Pan Tiles per Thouſand in London, 1 90 
Ws B 11. Dirt 


& mn & 


o 
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rr . 1. 8 &-: 
10. Ditto in Colcheſter, | — _ 3 00 
11. Dutch glas'd Pan Tiles, per Hundred in Colcheſter, o to o 
12. Gutter Tiles per Hundred, —- 0 0: 


I K Brick- Work, done with all Place-Brick in London, | 
per Rod, or 272 Feet at the Statute Thickneſs of a Brick > 5 5 © 
and Half thick. 


14. Ditto, with the Fronts fac'd with Grey Stock 


Bricks, per Rd. 
15. Brick Walls in Colcheſter, with common Bricks, } 6 
at the loweſt Price per Rod, » a. 
16. Brick Fronts with rubb'd Returns excluſive of the 7 8 A 
Arches, in Colcheſter, per Rod, from ſeven Pounds, to 


One Rod of Brick Work at the ſtandard Thickneſs of a Brick 
and Half, will require 4500 Bricks, one Hundred and a Quarter 
of Lime, and two Load and a Half of Sand. 

Whereas there is a wide Difference in the Value of one Rod of 
Brick-Work, according to the various Cuſtoms of CouNTRIES, 
as in the above cited Places, viz. London and Colcheſter; it will not 


be _ to make the following Obſervations wherein this Difference 
conſiſt: 


It's ſaid above, that a Rod of Brick-Work wich all Place-Bricks 
in London, is five Pounds five Shillings; and in Colcheſter, for 2 
Rod of Brick-walling with common Bricks, will coſt ſix Pounds 
twelve Shillings: This Difference proceeds from the different Prices 
ot the Bricks in London and at Colcheſter, for in the former, the 
Place-Bricks are fold at Fourteen Shillings per Thouſand, and in 
the latter, the common Bricks are fold at Twenty Shillings per 
Thouſand, (as above.) Now it we confider that there are 4500 
of Bricks required to a Rod, which at Fourteen Shillings per 
Thouſand, the Price of the London Place-Bricks, is but Three 
Pounds Three Shillings, whereas the ſame Numbea of the common 
Bricks at Twenty Shillings per Thouſand, as in Colcheſter, amounts 
to Four Pounds 'Ten Shillings: And, if we allow the Charge of the 
Mortar and Workmanſhip, to a Rod of Brick-Work, equal at both 
Places, there muſt neceſſarily be the above Difference in the Charge 
of one Rod of Brick-Work in London, and at Colcheſter. 

I ſhall here ſubjoin a Table which will ſhew the Value of one 
Rod of Brick-Work, according to the Statute Thickneſs of one 
Brick and a Half, allowing 4500 Bricks to a Rod, and Two Poundy. 
Two Shillings for Mortar and Workmanſhip, and according te 
twenty different Pieces ot Bricks per Thouſan . 


The 


half the Price per Rod, in * Table againſt that Price, is the 
k 4 2 . | 


Of BxrickLavess WORK, 
The TABLE. 


Þ wow 
2 
do 


8. 

7 per Thouſand, — 
| $ per Ditto, — —— —— 
9 per Ditto, — — 
10 per Ditto, —— 
11 per Ditto, 6 
12 per Ditto, 

13 per Ditto, 


—ü—ä —u—ę— 
— —e— q 
— 

— — — 


ing | 


pt by 


+ © wm 0 0, mw e CoOus * 


£ 


| 


rk, 
for Mortar 


gs 


Workmanſhip, and Bricks 4500, at 


15 per Ditto, 
16 per Ditto, 


bd — 


17 per Ditto, — 
18 per Ditto, | 

19 per Ditto, 

20 per Ditto, 


— — 
— 
—kꝛ ᷣ ü - —ů— 
21 per Ditto, —— 
— 
— — 


84 — 
Aw 8 CO 


22 per Ditto, 
23 pcr Ditto, 
24 per Ditto, 
B 25 per Ditto, —  — 

26 per Ditto, * 


The Uſe of the Table, 

In order to know the Price of one Rod of Brick-work any where, 
you muſt firſt enquire at what Rate you can have your Bricks laid 
in at per Thouſand, and then, it the Price of the Mortar and 
Workmanſhip, be the ſame as above-mention'd, you have no more 
to do, than to ſeek the Prize you can have the Bricks at 
Thouſand, in the firſt Column of the Table; and right againſt 
it, you have the Price of one Rod of Brick-work, as required. 


$060 MONO a0 GO a0 ag af 


Two Pounds Two Shillin 


MATTING 


— — 2 MO N 


The Value of one Rod ot Brick - Wo 


Example 1. | | 
What's the Value of one Rod of Brick-work, ſuppoſing the 
Bricks to coſt Sixteen Shillings per Thouſand ? Seek for Sixteen 


Shillings in the, firſt Column, and right againſt it, you have Five 
Pounds Fourteen Shillings, the Price required. 


Example 2. 

What will be the Charge of one Rod of Brick-work, with Statute 
'Bricks, at Eight Shillings and Six Pence per Thoufand ? Now 
becauſe there is no ſuch Price per Thouſand for Bricks in the 
Table, to know the Charge of one Rod of Brick-work by the Table, 
in ſuch Caſes, ſeek for Bricks at twice the Price propos'd, and 


Price 


** 


+ Of BrrcxtaveRs WORK. 


Price required. In the above Example of Bricks at Eight Shillings 
and Six Pence per Thouſand, twice that Price is Seventeen Shillings ; 
and the Value of one Rod of Brick. work, at Seventeen Shillings | — N 
Thouſand, is, Five Pounds Eighteen Shillings and Six-pence : The 
Halt of which is, Two Pounds Nineteen Shillings and Three-pence. . 
The Price or Value of one Rod of Brick-work, at Eight hum 


and Six-pence per Thouſand for Bricks, as required. 


§. 


17. Red and 7 ey Arches, En. Se, and ſet in Puttey, 
per Foot, ſuperficial in Lon 


18. Rubb'd Arches of any ſort with fine red Bricks, 
in Colcheſter, per Foot, — 18 d. to 1 
19. Workmanſhip only, from 10 d to — 

20. Rubb'd Returns per Foot, ſuperficial in London, 
21. Groins cut to Arches, per Foot, running, — 


22. Plairt Facio's rubb'd, per Foot in Colcheſter, 
23. W orkmanſhip only, 8 
24. Brick-Corniſhes, with fine rubbing Br icks, in 
Colcheſter, from 4 s. per Foot, Lineal Meaſure, ro 0 
25. Workmanſhip only, from 3 s. to 
26. Under-pinning in Go 
from $5 d. to 


2-. Workmanſhip only, from d. to — 
28. Digoing and Bricking of new Wells, per Foo, 2 


— 


— — 


We, per Foot, running, 2 


9.0 vw O ©-.:» 


N 


che Depth only being confider'd, ar Colcheſter, 
29. Workmanſhip only, 


zo. Place-Bricks paving, laid flat and dry, per 1 
ſuperficial, or Nine Sqpfare-Feer, in London, 
gl. Ditto, in Mortar per Yard, 


Note, That thirty two Stature-Bricks laid flat will pave 
2 Yard Square, and ſixty four laid edgeways. 


2. 12 Inch Tile- -paving, per Yard in London, — 
3. 10 Inch Ditto, per Yard, 
3 


Plain Tiling per Square, or Hundred 3 


SS DP 5 . eSe.0v 


wi 2 4 


Feet, in London, 
35. Ditto, in ae per Square, 
36. Workmanſhip only, from 3 s. 6d. to 
To find all Mates tals, excluſive of Tiles, per Square, 0 


28. Old plain Tiling ripped, per Square in London, o . 14 © 
39. Ditto in Colcheſter, according to the Goodneſs of? „ 18 0 
the Tiles, from 14 s. per Square, to 


40. Pantiling not pointed, per Square in London, — 0 18 0, 
41. Ditto pointed, per Square, — 1 9 
42. Workmanſhip when pointed, per Square, . 3.v8; 
In Colcheſter, Pantiling is valued the ſame in every 
Re „as at London. 44. Pantiling 


oe 0 OO 


0 
0 
1 
1 
0 


o 2 


— 
© 
D 


| 
0 
j 
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| 5 . 
43, Pantiling._ with old Pantiles, per Square, —— o 16 6 


44 Dutch glaz d pantiling in Colcheſter, per Square, 1 15 © 
-45- Engliſh Ditto, per Square, 


The Materials required to a Square of plain Tiling, at a fix Inch 
Guage : Seven hundred and ſixty Tiles, one Peck of Tile-pins, two 
Buſhels of Lime, five Buſhels of Sand, one Bundle of Laths, and 
between five and fix hundred of Nails; commonly one Square is 


accounted a Day's-work, of a Trowel-Man and Labourer. 


I 10 0 


The following Rough-caſting and Plaiſterin is 
done by Bricklayers in Colcheſter : P 


f 3 4 
46. Common Rough caſting per Yard, Square-work 
and all Materials, from 15s. to , .. 1 
47. Ditto, Workmanſhip only per Yard, from 5d. to o o 6 
48. Ditto, with Stone, Mortar, and raiſed Pannels per Yard, o 2 0 
49. Ditto, for Workmanſhip only per Yard, o o 8 
50. Ditto, with Stone Mortar, done in Imitation of Stone 6 
Work, well floated and jointed per Yard, | £o * 
51. Ditto, Workmanſhip only per Vard, with lathing, o © 8 
52. Plaiſtering upon Brick-work with Finiſhing Mortar, 2 _ 1 6 
in Imitation of Stone-work per Yard, e wt” 
53. Ditro, Workmanſhip only per Yatd, . 0:0. 
Note, In all theſe Works, ſcaffolding is to be 
conſider d. $f, > 
N. B. The Quantity of Lime and fine River Sand for 
the finiſhing Mortar, muſt be equal. _ 
54. For Lathing and Plaiſtering of inſide-work with 10 
Materials, per Yard, | | | VN 
55. Ditto, Workmanſhip only per Yard, — 0 0 4 
56. 8 on Brick work with Hair- Mortar, o © 6 
55 Ditto, Workmanſhip only per Yard, — — 0 0 2 
58. For Lathing and Plaiſtering of Ceilings with Hair- 
Mortar, per Yard, + 2.7 80 3. 
59. Ditto, Workmanſhip only per Yard, — 0 0 4 
50. For White-waſhing; Li Whitening and Size, 
Work and Materials, per Yard Square, £0 9 
Note, One Bundle of Oaken Sap-Laths, is ſufficient 
for ſeven Yards of Plaiſterng : And one Bundle of Heart- 
Laths for fix Vards. .* 1 
| p 2214 +1 


B 3 


g Rod, 64 Feet, 4 Inches. 
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The ExPLAINATION and Use of the follo 
TABLE of BRICK- WORK, reduced. 


This Table, by Inſpection, ſhews how many Rods, rters of 
Rods, Feet and Inches are contain'd in any Number 'of uperficial 
Feet, from 1 Foot, to 28,000 Feet, and ſo on AD INFPINITUu n; 
and from Half a Brick thick, to Two and a Half, Five or Ten 
Bricks thick. 

This Table conſiſts of three Pages, and over every Column in 
each Page, is written the Contents thereof: In the firſt Column 


of every Page, is to be ſought the Number of ſuperficial Feet 
to be reduced. 


— 


Example t. 
Suppoſe a piece of Brick-work, fi * long, and eight Feet 
high, and two Bricks and a Halt ; what is the reduced 


Content thereof ? BY b. WY 

Firſt, Multipl Foot the ht Foot the * 
and the Produkt is gon Feet. ä * 

Secondly, Seek in the firſt Column of the Table for 400 Feet, 
which you will find about the Middle of the third Page thereof, right 
againſt which, under Two Bricks and a Half, is 2, 1, 54, 8, viz. 
2 Rods, 1 Quarter of a Rod, 54 Feet, and 8 Inches ; the true 
reduced Content required. | 
Note, The Letters, r. q. t. i. on on the Top of every Column, 
ſtands for Rods, Quarters of Rods, Feet, od Inches ; and the 
Figures under them, are of the fame Denomination. 


Example $. 

What is the Content of a Piece of Brick-work, whoſe Superfices 
is 397 Feet, and Thickneſs Half a Brick ? 

Now as the ſuperficial Content given, viz. 397, cannot be 
fonnd in the Table at once, you muſt in this, and the like Caſe, 
take it out at twice, or thrice, or as often as the Caſe require, 
until you have the Whole thus: 2 

8 £1 
300 Feet, at Halt a Brick thick, is, o 1 
7 at Ditto, — — 0 0 32 4 


297 Feet, at Halt a Brick thick, is, o 1. 64 4 
That is, 397 Feet, at Half 2 Brick thick, is one Quarter of 
OF 


\ 


cet. r. q. f 


Serenade rss ss 0 


A Table of Brick-Work reduced. 
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A Table of Brick-Work E 
Square| 4 Brick. T Brick. | 1 Brick 4 Nur I Bricks 
1 ut ir. £ *-Þ 4.4 £ i'r. q. f. f. 
1 46 15 30 * 1 Gt. * I 1 
47 15 | Foy 47 62 I' 10 
48 16 32 0 48 464 © 1 12 © 
n 49 "03-4 I 13 8 
332 50 66 8 I 15 2 
34 8 5I 7.0 117 
34 8 52 a 6s I 18 
'I3 -* 4 3 6 4 I 20 4 
36 © 3s cf 8.4: <0 I 22 
36 8 n 1 23 
ö 36 6 I 25 4 
2305-6 4089-. of. 2 9 *© I 27 
„ I 30 
6 60 12 1 32 
nnn 17 
41 4 62 of I 14 | I 35 
42 8 e 137 
42 8 „ 1 38 8 
43 4 65 „ 1 40 
44 J 66 1 20 I 42 
44 8 | G7 r I 43 
45 4] 30 1 24,7. 1.45 
46 I 1 124 8 I 47 
7 46 | 1 2 I 25 J 1488 
- "Ss a. E I 50 4 
7 24 48 4 1 4 I 28 © 1 52 © 
73] 24 DAS 129 J 1534 
7 24 49 4 6 10 1554 
75 25 „ „ 197 
76 25 S 33-4 1 58 8 
2. 25 51 4} 1 9 134 ©» I 60 
7 26 za 16 0: 136-0 I 62 © 
. 26 52 I 11 „ 1 63 8 
8 26 13 112 138 8 I 65 4 
: 140 P I 67 © 
„ 0 £140 1:21 23 3 6 
55 4 115 ' of 142 8 2 2 4 
of 2:16 - cf 1.44 of 2 40 
i e 2 48 
Hi x13 5: 1:46, © $*.7-. 
T3973 128 2 2 9 0 
SI 1 20 J 149 4 2 10 8 
einn nne 8 
rer, 
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What is the reduced Content of a Piece of Brick Work whoſe 
Supertices is 22,720 Feet, and the Thickneſs two Bricks ? 8 


r. YL 

22,000 Feet, at two Bricks thick, is — 107 3 0 & 
700 Feet, at Ditto, — — 311. 
20 Feet, at Ditto, — — 0' 0 36 5 
22,720 Feet, at two Bricks thick, is — 11 1 33 4 


N. B. A Statute Square Rod, contains 272 Feet and a Quar- 
ter; but in meaſuring ot Brick-Work, Workmen always reject 
the Quarter, and divide by 272 only, whoſe Half is 136, and 
Quarter 68 Feet. 


Norx alſo, That altho' this Table be calculated only from 
Half a Brick thick, to Two and a Half, yet it may ſerve for any 
other "Thickneſs, it you make Uſe of it in the following Man- 
ner, vir. 


For three Bricks thick, take twice the Product of one and à 
Half; for hoes Bricks and a Half thick, take the Product of 
two and one, Half, and add together; for four Bricks thick, take 


twice two Bricks; and ſo in like Manner for any Thickneſs re- 
quired. | | 


4 . 


2 — — ”— „ — 


ar FP a 497 RY 4. 


How many Rod of Brick-work is contained in 600 ſuperficial Feet, 
at three Bricks and a half rhick? 


I 


e 
600 Feet, at one Brick and a half thick, is 2 8 56 © 
Ditto, at two Bricks thick, is "2 43-53 0 


— — — — 


6g Feet, at three Bricks and a half thick, is 5 0 40 © 


«A . 


How many Rod are contain'd in a Piece of Brickwork, whoſe 
Superfices contain 1009 Feet, and five Bricks thicks ? 8 


0 
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Seek the Content of 1000 Feet, by the Table at two Bricks and 
a Half thick, and ſet down that Product twice, and add them together, 
and the Sum is the Content ſought. Thus, 


R 1 

1000 Feet, at two Bricks and a halt thick, is 6 O 34 8 
— 320 

1000 Feet, at five Bricks thick, is 2059-4 4 


th. 


The Explaination and Uſe of the ſecond TABLE 
BRICK WORK. 


By this TABLE is readily ſhewn, how many Bricks are required 
to build any Piece of Brick-Work, conſiſting of any Number of 
Feet or Thickneſs, from One Foot to Twenty-ſeven Thouſand Feet; 
and from Half a Brick thick, to Two and a Half ; and by the Addi- 
tion only of two Numbers, to any Thickneſs required; and at the 
Rate of 4500 Bricks to a Rod, at the Statute Thickneſs of a Brick 
and a Half. | | 


This Table conſiſts of three Pages, as the former, and the ſuper- 
ficial Content of the Piece of Brick-Work, of which you would 
know how many Bricks are required to build, may be found in the 
firſt Column of every Page, right againſt which, under the required 
Thickneſs, as expreſſed on the Top of each Column in every Page, 
is the Number of Bricks ſought for. | 


n — — as — lit. th. —_— 
* * kd WW . py * — — — — —— 
* 


How many Bricks will build a Brick-Wall, one Hundred Foot in 
length, eight Foot high, and a Brick and a Halt thick ? 


FirsT, Multiply one hundred Feet, the given length, by eight 
Foot the height, and the Product is eight hundred Foot; which is 
the ſuperficial Content of the ſaid Wall in Feet. 


SECONDLY, Seek in the firſt Column of the Table for Soo 
Feet, which you will find in the third Page of the Table, againſt ' 
which, under one Brick and a Half on the Top, is 13232, the Num- 
ber of Bricks required. | 


E Xx 
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| How many Bricks are required to build a Piece of Brick-Work 209 


Foot in length, 22 Foot high, and two Bricks and a Half thick? 


Rwy 209 Foot by 22, and the Product will be 4598 Foot for 
the Superfices of the Brick-Work; then ſeek for 4598 in the firſt 


Column of the Table, but as that Number cannot be found at once 


in the Table, you muſt take it out at twice, or thrice, thus : 


Bricks. 
4000 Feet, at two Bricks and a Half thick, is 114362 
500 Feet, at Ditto — — 14295 
98 Feet, at Ditto — 2803 


— kk! — 


4598 Fect, at two Bricks and a Half thick, — 131460 
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How many Bricks are required to build a Piece of Brick-Work 


twenty Foot long, four Foot and a Half high, and four Bricks and 
yz Halt thick? | 


If you multiply twenty by four and a half, the Product will be 
ninery Feet for the ſuperhcial Content; then apply to the Table, and 
e how many Bricks are required to build a Piece of Brick-Work 
CE niacty. Feet, at two Bricks thick; alſo, how many are required to 
5 Feet, at two Bricks and a Half thick; then add the two Sums 
tc g2ther, and the Product is the Number of Bricks required, thus: 


| Br1cks. 
9> Feet, at two Bricks thick, require — — 1985 
— Ditto, at two Bricks and a Half thick — 258; 


BrIcKs required — — 4568 


A Second 


* 


= 2 Second "Table. of Brick- Work. 3 
Squ: T Brick. 1 l Brick | Brick £| 2 2 Bricks. [2 Bricks L 


Feer. 
7 | R 7 
14 x > 
16 | 33 | 
2 | 44 
27 . » > - F5 
33 606 
38 TY Rs > 
44 88 g 
49 99 
| 55 | 110 
60 121 
66 132 
71 143 
77 154 
82 165 
| 88 176 
93 187 
99 198 
10 209 
110 220 
1151 431 
121 242 
126 253 
132 264 
137 275 
143 286 
148 297] 
I 54 308 | 
I59 319 
16 1339 
170 341 
176 352 
181 363 
187 375 
193 380 
198 397 
204 40 
209 419 
215 4364 
220 448 
2260] 450 
ene 
nn | 
242 492 Ie 
| 244 - 502) . 
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Square 
Feet. K 


A Second T able of Brick-Work. 


4 Brick. rick, | 1 Brick. 1 B. 1 Brick E. 


514 
52 
536 
547 
558 
555 
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A Second Table of Brick-Work. 
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1 Brick. | 1 Brick. | 1 Brick 3 | 2 Bricks. | 2 Bricks x | 


121161 


13125 


14135 

15145 

161549 
171640 
18174 

191835 
20193 
212033 
222130 
232227 
242323 
25242 
262517 
272614 


2610 
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16 A TABLE of TILING © 
| 2 1 * um 8446 rn ee ES 
| Wurzer is SHEW N, = 
Eiogs 1 
How many Plain or Pantiles, will cover any Number 
of Superficial Feet, from 1 Foot, to 5000 Feet; 
ö according to ſix ſeveral Gauges. | 
| | 2 ; 
2. — PEXMIN-TIEES 7 -:-PANCFILES}:. - 
| 5quarcy © 4ncnes ,6 Inches + 7 Inches 11 inches Incnes 13 Incncs 
| | Feet. | Guage. | Guage. | Guage. ] Guage. |  Guape. | _ Guage. | 
| } 1 7 7 = Fit 
2 15 14 13 BR 2 4 
| 3 22 21 19 4 5 4 
I 1 4 30 28 26 6 6 5 
| 5 38 35 ; ' 7% 6 
| [ 35 Ea 
| 4 11 1 1 9 
| 1 52 13 12 10 H 
! ; 56 14 14 12 
; | 65 1% 15 134 
| 130 35 438 20 
| | 195 49] 25 40 
| 26 66 60 54 
32 a |. 30 67 
390 WRIT 1 
ö N 45] 115 185 94 
j 520 132 120 108 
; 58 148 135 121 
| 65 165 150 135 
. 1300 330] 300 270 
1950 495] | 450 405 
2600 660] 600 540 
320% . $25] , 750 675 
$909 990, 900 810 
4550] . 1155] 1050 ] 945 
5200] 13200 1200 1080 
5850 1485 1350 | 1215 
6509 1650 1500 ] 1350 
13000 2300/ 3000 | 2700 
195 4950) 45099 4% 
1 26000 6600, 6000 54 | 
1 32500) _. $259! 7500 5 6759 | 
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The Explaination and Uſe of the foregoing Table 
of TILING. 


The firſt Column to the Lefr, conſiſts of ſquare or ſuperficial 
Feet, right againſt which, in each of the other Columns, is contain'd 
the Number of Tiles required to cover ſo many fquare Fect. Thoſe 
ot the 6, 6 f and 5 Inch Gauge, are for Plain-Tiles, and thoſe of 11, 
12, and 13 Inches Gauge, for Pan-Tiles. 


NorTz, The Reaſon of the different Gauges in the Plain- 
Tiling, is according to the flatneſs, or ſharpneſs of the Roof. 
Thoſe Roo's that are true Pitch, ( viz. The Rafters three 
fourths of the Breadth of the Building) may be lathed at a ſeven Inch 
Gauge, but thoſe that are under Pitch, muſt be ar the Diſcretion 
of the Bricklayer, who is the beſt able ro judge from the Pitch 
of the Roof, which of the other two Gauges be the moſt ſuitable. 
The Gauge ſuitable to the Pan-Tiling, muſt alſo be determin'd 
by the Bricklayer, according to the flat or ſharpneis of the 
Root; and the Size of the Tiles, ſome of the Tiles being made 
longer than others. | | 


— ———. om————_ 
tc, 


* . 


. — 


— — — __ 
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How many Plain-Tiles at a fix Inch Gauge, will cover a Roof 
that contains 500 Feet ſquare ? | 

Seek in the firſt Column to the Left for 500 Feet, and againſt 
it in the next Column, under fix Inch Gauge, ſtands 3800, the Number 
of Tiles required. So in like Manner againſt 100 Feet, which is 
a Square of Tiling, under fix Inch Gague, you have 560; at a fix 
Inch and a half Gauge, 700; and ar a ſeven Inch Gauge, 750 : And 
under Pan-Tiles in the ſame Line, at eleven Inch Gauge, 165 ; 
at a twelve Inch Gauge, 150; and at a thirteen Inch Gauge, 135. 
Tiles to a Square, or a hundred ſquare or ſuperficial Feet. 


r 

How many Plain-Tiles, at a ſeven Inch Gauge, will cover 
2870 Feet Quare! 

Now as the Number propoſed, cannot be found at once in the 
Table, you muſt in this, and all ſuch Caſes, take ir out at twice, 
or thrice, and add all their Products together, and their Sum is the 
Number of Tiles required. * thus, A 


2000 Feet, 
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| a TIIES. 

2020 Feet, at a ſeyen Inch Gauge, is mm 13000 
80 Feet Ditto, — — —— 5200 

2870 Feet, at a ſeven Inch Gauge, is | 186 55- 


It's needleſs to give any more EXAMPLES, the above being 
ſufficient to inſtruct the meaneſt Capacity in the Uſe of the Table; 


and therefore I ſhall proceed to the ſecond Section of Maſons 
Work. 


SELF: 
Of MASON $S WORK; 


1 TALIAN Marble, Black and White veined, per 


L &s 4; 


— 


Foot, Cube, 
2. Plain Work, on Ditto, per Foot, ſuperficial, 

3. Mouided Work, on Ditto, per Foot, ſuperficial, 

4. Slabbs of Ditto, in Chimney-Pieces, at per Foot, Square, 

5. PuxyLx Marble in Slabbs, at per Foot, Square, 

6. Dove Marble, at per Foot, ſuperficial, 

7 PoRTLAND Stone, meaſur'd when wrought, in : 
London per Foot, Cubical Meaſure, 

8. Ditto in Colcheſter, per Foot, Cube, 

9. Pok TLAND Stone, ſtreight plain Work, in 12 98 : 
per Foot, ſuperficial, 

10. Ditto, circular plain, per Foot, ſuperficial, 

11. Ditto, ſtreight moulded Work, per Foot, Ditto, 

12. Ditto, circular moulded Work, per Foot, ſuperficial, 
13. BA TH Stone meaſur'd when wrougit, in London, per 
Foot, Cube, . 
14. Ditto, ſtreight plain Work, per Foot, ſuperficial, in 

London, | 
15. Ditto, Circular Plain, Work per Foot, Ditto, — © 
16. Ditto, ſtreight moulded Work, per Foot, 8 — 0 
17. Ditto, Circular moulded Work, per Foot, Ditto, — © 
18. PORTLAND Stone Chimney-Pieces, Inch and Half 
thick, in London, per Foot, ſuperficial, 5 9 
19. Ditto, it two eb nick per Foot, — ä O 
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E28 
20. Rr AE Fire-Stone, Hearth and Covings, per Foot, 2 1 
| ſuperficial in London, 


21. PoRTLAND Paving, Inch and Halt thick, per Foot, ; 


— 


ſuperficial, ö 
22. Ditto, with black Marble Dotts, per Foot, ſuperficial, 
23. PV RICK Paving in random Courſes, per Foot, 
24. Ditto, in ſtrieght Courſes, per Foot, —' 
25. Old Puntt cx Paving, ſquared and laid per Foot, 
26. Black and White Marble Squares, per Foot, ſuperficial, 
27. White and vein'd Marble Slab in Chimney-Pieces, per 
Foot, ſuperficial, in London, 0 
28. Statuary Marble Slab, in Ditto, per Foot, 
29. Black and yellow Marble Slab, in Ditto, per Foot, ſquare, 
30. PURPLE common, in Ditto, per Foot, ſuperficial, 
31. PO RT LAND Aſtragal Steps, per Foct, running Meaſure, 
32. Plain, Ditto, at per Foot, running, 
33. PURBECK Steps, at per Foot, running, — — 
34. PoRTLAND Copeing, of about one Foot wide, three 
Inches one ſide, and one and a half the other, in Thiskneſs, 
per Foot, running, 
35. Ditto, but when larger to be cubed firſt, and then 
meaſured ſuperficial plain Work. 
36. So alſo Po RT LAND Curbs for Iron Work, &c. muſt 
be cubed firſt, and then meaſur'd ſuperficial plain Work. 
37. Alſo the Holes cut in the ſame for Iron, at per Hole, o o 2 
28. Baſes of Columns, Architraves, Frizes, Corniſhes, &c 
of Marble, are for Workmanſhip, per Foot, ſuperficial, : 
39. The Shafts of Columns and Pilaſtres, fluting on 
PORT LAN. Stone, Work only per Foot, Facio-Work, 
40. Carving the Capitals for the Co RINTHIAN and 
Co upOSIT Orders, at per Foot, Facio-Work, excluſive > © 7 © 
of the Stone, from 6s. to, 


. 
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Norr, That in the above Articles and Prices, 
where there is no mention made of the Place where 
the Work 1s done at that Rate, is becauſe I know of no 
material Difference between the Prices in London, and 
at Colcheſter, in thoſe Articles. 
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Of CarPeENTERS and JorneRs WORK. 
1 
1. OR framing the Outſide Carcaſs ot a Houſe, hewing 
and ſawing included, Workmanſhip at per Square, >o 10 © 
or 100 ſuperficial Feet, in Colcheſter, 


2. Ditto, excluſive of hewing and ſawing, per Square, — o 6 
3. Ditto, with old Timber made ſtreight on both ſides, 


per Square, Workmanſhip only. 6 © 
4. Framing of Floors, Work only per Square, from 4s. to © 4 6 
5. Ditto, hewing and ſawing included, at per Square, © 10 © 


6. Partitions to frame, Work only per Square, from 3s. 6d. too 4 0 
Ditto, hewing and ſawing included, per Square, from 7s. too 8 © 
8. Roots to frame, hewing and ſawing included, per 

Square, according to the Scantling of the Timber, from 8 s. to & 72 © 


9. Ditto, excluſive of hewing and ſawing, from 4s. 6d. to o 5 0 


10. Oak-Timber cut to any Scantlings for Building, in = 
Colcheſter, per Foot, Cubical Meaſure, 0:3 


Nor, That towards the latter End of this Section, 
in Table ſecond, is ſhewn the Value of one Foot in 
length of Oak-Timber, when cut to any Scantling or 
Siz.c fit for Building, at the Rate of 2s. per Foot, Cubical 
Meaſure ; whereby the Trouble of meaſuring the ſolid 
Content of every Piece is ſpar d. 


11. Rafters, Feet and Eves-board Work, and Materials, at 
per Foot, running Meaſure, £0 4 


Norr, If you would know the Value cf a Square 
of framing in any of the above Articles, with the 
Timber included, * beſt and moſt infallible Way, is 
to have firſt a Draught or Plan ot the whole Deſign, 
drawn on, Paper, &c. and from thence to draw others 
of every praticular Part thereof, viz. of the Form or 
Faſhion of the Front, Back-Side and Ends, with the 
Number of Studs, Braces, &c. with the Length and 
Scantling of each particular Piece, figured thereon : Alſo 
of the tramed Work of each of the Floors, ſhewing the 
Number of - Joiſt, Trimmers for the Chimney-Ways, 
Stair-Ways, &c. with the Length and Scantling of the 

Girders 
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- Girders, Joiſts, Trimmers, &c. figured thereon : Alſo 
Draughts of the framed Work of every Partition, with 
the 42 and Scantling of every Stud and Brace 
therein contained: Alſo a Draught of the Roof (with 
their Hips, if any) with the Length and Scantling 
of the principal and ſmall Rafters, Hips, Collar-Beams, 
&c. figured in their proper Places, then by Table Second, 
aforeſaid, it the Work is to be done in Colcheſter, you 
may infallibly proceed by theſe Drawings to eſtimate the 
whole Charge of the Framed Work of any Timber 
Building, or any particular Part thereof. 


By theſe Drawings, you'l not only be able to eſtimate the Expence 
of the Timber therein required, but alſo the Workmanſhip ; for by 
having therein expreſſed the Length, Breadth, and Height of every 
particular Part thereof, in Feet and Inches, it will be a very eaſy 

fate, and ſure Way to calculate the exact Number of ſuperficial 
Feet, Yards, or Squares, contained in the whole Building, or an 
particular Part thereof; and conſequently the moſt ſure and infallible 
Way to know the whole Charge, finiſhing Work and all included, 
both internal and external. And therefore, I would adviſe no 
Workman to give in the Charge of erecting any Timber Building, 
that has not firſt had regard to the above-mention'd Methods, to 
know the Expence thereof. 

It being impoſſible by Gueſs, or otherways than by this Method, 
even for the moſt experienc'd Workman to be fo exact, but that 
he muſt either hurt himſelf, or the Maſter he Works for; for there 
can be no general Rule laid down, that will hold good for the Value 
or Price of a Square of framing for every new Building, unleſs 
Houſes were built all alike, and of the ſame Length, Breadth, and 
Heighth, and in every Reſpect the ſame ; and the Scantlings of the 
Timber the ſame in every Particular alſo; for herein it is that the 
Difficulty lies, the various Forms and Magnitudes of Buildings, 
require different Scantlings of Timber, and conſequently the Value 
of the Timber muft be more or leſs in Proportion thereunto ; and 
therefore it's impoſſible to aſſign or fix any Price per Square, that 
will hold good in general, for the valuing of the framed Work 
of every Timber--Puilding. 

Having now, I think, given ſufficient Reaſon why I did not ſer 
down any Price for the Value of a Square of Framing, with the 
Fimber included, in any of the above-mention'd Particulars, I ſhall 
now proceed to the London Method. ö 


L d. 
12. Framing naked Floorings with binding Joiſts of Oak, in? 
London, Work only per Square, a 8 


13. Ditto 


_ 
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* 
13. Ditto of Fir, per Square, — — 
14. Ditto with Girders and Joiſts of Oak, Work per Square 
15. Ditto with Fir, per Square, 
16. Framing of ſingle Roofs, Plates included, of Pe 


Workmanſhip per Square, in London 

17. Ditto with Fir, per Square — 

18. Ditto, tramed with Purlines and Collar-Beams of 
Oak, at per Square, Workmanſhip in London 

19. Ditto of Fir, per Square | — 

20. Oak-Timber cut to Scantlings in London, at per 
Foot, Cube, 

21. Ditto, framed in naked Floors, & Work included, 
per Foot, Cube, 

22. Ditto in Door-Caſes, and Windows, &c. plained and 
tramed per Foot, Cube, in London 

23. Fir, framed in naked Floors, Roofing, Ceiling, 2 
quarter'd Partitions, &c. in London, per Foot, Cube 9 


Nor, See the Tables at the latter End of this 
Section for valuing ot Timber in the above Caſes, by 
meaſuring the length only without cubing. 
24. Fir, framed in Lintels, and bon'd Timbers, &c. per? , , g 
Foot, Cube, in London 
25. Ditto plained and framed in Door-Caſes, and , 
Windows, &c. per Foot, Cube 
26. Framing of Barns, or Stables, per Square, Work- 
manſhip only in Colcheſter, from 3s. 6d. to 
27. Ditto hewing and ſawing the Timber included, 
according to the Roughneſs and Scantling of the Timber, > © 
trom Ss. to 
28. Whole Deal, bridg'd-guttering, per Foot, ſuperficial 
in London, | 
29. Centring Vaults, per Square in London ——— 
30. Groin Centring, per Square in London -— 
31. Centring ro Apertures, per Foot, ſquare, in London 
32. Bracketting to common plaiſter'd Corniſhes, per 
Foot, ſquare, 
53. Ditto ro Modillions, per Foot, ſquare, in London, 
34. Cove Bracketting of Oak, at per Foot, ſuperficial, 
35. Ditto of Fir, per Foot, _ 
36. Guttering and Bearers ot Oak, per Foot ſuperficial, 
37. Ditro of Fir, per Foot, — 
38. Extra Work, in truſting of Beams, Oak per 9 5 
running, in London, | 
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31. Ditto, 
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| E 
39. Ditto, Fir at per Foot, running, — 0.044: 
40. Rough whole Deal, boarded Floors, clear of Sap, 
at per Square, in London and Colcheſter, $$. 0 
41. Ditto, Workmanſhip only per Square, not plain'd, © 3 0 
42. Ditto, lifted and ſhot clear of Sap, at per Square 11 8 
43 Work only per Square —— - 9 3 6 
44 Folding Joint boarding, clear of Sap, at per Square 1 10 © 
Workmanſhip only per Square — 3 80 
45. Common ſtreight Joint, boarding clear of Sap, at 2 © o©o 
Work only per Square 9 0 
46. Second be arding, dowl'd per Square, 3 10' 0 
e per Square, O 12 © 
47. Clean Deal Boarding, dowl'd, per Square, 11 
Workmanſhip per Square, 0 18 o 
48. Ditto of long Boards, 15 Foot and upwards per Square, 6 0 o 
49. Second beſt Floors taken up and relay'd, and plained p 
over, at per Square, bas 
50. Boarding with rough flir Deal per Square, O 14 o 
Workmanſhip per Square, 0 2 6 
51. Barn Floors to lay with two Inch Oak Plank, 
Joiſts included, at per Square in Colcheſter * 
Workmanſhip only per Square, 0 6 © 
Ditto, hewing and ſawing included, according to the 1 0 


Roughneſs of the Timber, per Square, from 128. to 8 8 
52. Barn Floors laid with two Inch double Deals, hes. L 
O 


with Oak Joiſts included, at per Square, "8 
Workmanſhip only per Square, 5 0 
53. Ditto with three Iach Deals per Square, with Joiſts 2 18 0 
Ditto Workmanſhip only per Square, | 9 1 6 
54. Linings of Walls, Plugs and Nails included, at per 
Yard, ſquare, in London, X * Sp & 
Workmanſhip only per Yard, | o .0k 
55. Ditto — tongued and plained in London, at a 
per Foot, ſingle, | 9 45 
56. Weather boarding, feather edg'd, in London, at per A p 
Yard, Square, Nails included, 
« Workmanſhip only per Yard, Square, i 
57. Ditto in Colcheſter per Square, the Boards tits * 
and beaded. ] Y 
Workmanſhip only per Square p .4 6 
58. Rough feather edg'd Deal, Weather-Boarding, 22 6 . 6 
per Square, Nails included, in Colcheſter, 
Workmanſhip only, | — — 9208 


59. Weather- 
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59. Weather-Boarding with Oak Boards in Colcheſter, 2 
per Square, Nails included, | y 2 8 
Workmanſhip only per Square, | d 
60. Ditto hewing and ſawing included, according to 
the Roughneſs of the Timber, from 6 s. to : 74A 


E235 133 


Which ſhews how many Boards, at five ſeveral Gauges, ten Foot 
long, will compleat a Square. 


Inch Gauge. Boards. Inches over. 

5 We 24 — 8 

— | 20 — 

At a 7 — 347 — 
15 — 


© 
I 
0 
2 


61. Whole Deal Boarding, &c. nailed againſt Studs 
plained on one fide, at per Yard, Square, 8 
Workmanſhip only per Yard, Square, 
62. Ditto plained on both ſides, at per Yard, Square, 
Workmanſhip only at per Yard, 
63. Ditto groov'd, tongued, ledged, or battin'd, at per 
Yard, ſingle Meaſure, c 
Workmanſhip only per Yard, 
64. Whole Deal and ſlit Deal Partitions, groov'd and 
- Plained on both ſides, per Yard, fingle Meaſure, 
Workmanſhip only per Yard, — 
565. Ditto with two Inch Stuff, plained on one fide, 
at per Yard, Square, 
Workmanſhip only per Yard, | 
66. Ditto plained on both fides, at per Yard, ſingle Meaſure, o 
Workmanſhip only per Yard, | 0 
67. Two Inch Planks of Oak, lifted and ſhot clear 2 5 


— . 


„ eV 60 00 


Sap in London, at per Foot, Square, | 
68. Ditto of Fir, per Foot, © 
69. Ditto three Inch Oak Plank, at per Foot O 
70. Ditto of Fir, per Foot, — O 

71. Ditto four Inch thick of Oak, per Foot, © 

0 
O 
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72. Ditto of Fir per Foot, 
73. Aſhlering, or Ceiling Floors with Stuff four of 
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three in London, at per Square, 


74. Steps 
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| 1 
74. Steps of common Stairs, Strings and String-boarde, 
and Bearers included, of Oak, at per Foot, ſuperficial, on > o © 8 
the Raiſer and Tread, 
„ Ditto of Fir in, London, per Foot, — — Oo o 6 
76. Better Sort, ditto per Foot, running, in London, — 0 1 3 
77. Ditto of ſecond beſt Boards, Strings, Bearers, — 8 
plain Brackets included, at per Foot, ſuperficial, 0... 
78. Ditto with clean Deals, and carved Brackets, at per ? 
be © .: x: 6 
Foot, ſuperficial, from 12 d. to 
79. Common Joiſting and Boarding to Haif-Paces, per 2 _ 8 
Foot, ſuperficial, in London, 75 
80. Ditto of a better Sort, per Foot, ſuperficial, ..__ o o 9 
81. Rails and Balluſters, two Inches Square, per Foot, run. © 2 O 
82. Ditto turn'd Newel and Cap, per Foot, running, — o 2 6 
83. Ditto turn'd Newel, and capp'd Square, per Foot, run. © 3 ©. 
84. Rails and Balluſters, three Inches Square, per Foot, run. © 2 6 
85. Ditto four Inches Square, per Foot, running, 1 
No rx, It Circular, or Ramping, the Price muſt 
be double, or double Meaſure, ahich is the ſame 
2 This Rule muſt be obſerved for all circular 
Works in general. | 
86. Doors of whole Deal, ledg'd, per Foot, ſuperficial 
meaſured on one Side, Cate Fabris” App WP TY 6 


87. Ditto plough'd, rongu'd, and ledg'd, per Foot, Square, o 0 
88. Gates of whole Deal, lin'd with whole Deal, per 
Foot, ſuperficial, | | WEN 


89 Doors of Deal, Inch and half thick, with four Pannels, | | 
Square on both fides, per Foot Square, in London, ag, 
go. Two Inch Deal Doors, ditto per Foot, ſuperficial, O 0 19 


91. Two Inch Deal, fix Pannel Square Doors, per Foot, o 
92. Common two Pannel Doors, with a Quarter round 
and plain Pannel, of about fix Foot high, and two Foot 
and Half or three Foot wide, with Caſens included, at C © 0 
per Door, in Colcheſter, from 88. to 


93. Ditto Workmanſhip = per Door, from 38. to 0 
» 


0 
94. Slit Deal Doors plained, and Linings per Foot, = 1 
Square, in London, 5 8 
95. Whole Deal ditto, per Foot, Square, — 0 0 4 
96. Whole Deal I reſſers, Feet and Bearers, per Foot, Square o O 8 
97. Two Inch Deal Dreſſers, with turn'd 3 Wk and > 
Bearers, per Foot, ſuperficial, in London, 3&5 2 
6 


98. Ehn or Beach Dreſſers, at per Foot, Cube, in London + 3, | 
4 * N : 99. Iwo 


26 Of CARPENTERS and JOYNERS WORK. 


| LL. 4 
99. Two and a Half Inch Deal Dreſſers, with turn d _ _ 
Columns and Bearers, per Foot, ſuperficial, in London, 
100. Ground-Cetling of Oak, the Scantling ſix by ſeven, 6:38 
Work and Stuff per Fort in Length, at Colchefter, c | 
101. Workmanſhip only for ditto, per Foot, from 3d. to © © 
i102. Whole Deal Coolers for Brewing, at per Foot, 
ſuperficial, in Colcheſter, | 
163. Squares for ditto, with two Inch Oaken Plank, 
Work and all Materials, in Colcheſter, per Foot, Cube, 
104. Ditto with three Inch Oaken Plank, per Foot, Cube, 
105. Ditto with three Inch double Deals, per Foor, Cube, 
106. Square Deal Wainſcoting, per Yard, 4 in London, 
105. Quarter round, &c. Deal VWainſcoung at amn 
at Dr; UI 
108. Ditto tKe Pannels raiſed Square, per Vard, 
109 Ditto the Pannels raiſed with a Head, per Yard, 
110. Deal ſtreiglit Mouldings, per Foot, ſuperficial, 
in London, | 
111. Deal Modillion Corniſhes, per Foot, Square, in 
London and Colcheſter, 
112. Ditto Workmanſhip per Foot, Square, 
113. Plain whole Deal Corniſhes, for Out-fide DS 
at per Foot, 
114. Dentil Corniſhes, per Foot, ſuperficial, with Deal, 
115. Workmanſhip only per Foot for ditto, 
116. Deal Dorick Entablatures, with proper Ornaments, 
per Foot, ſuperficial, in London, 
117. Saſhes of Deal, Inch and Half thick, at per Foot, 2 „ 
Square, in London and Colcheſter 7 
118. Ditto with Deals, caſed Frames, Oak Soils, Pulleys, 2  _ 2 
&c. per Foot, ſuperficial, 
119. One e inch right Wainſcot Saſhes compleat, 2 _ 0 11 
in London, at per Foot, Square, | 
120. Ditto with Deal caſed Frames, Wainſcot, Pulley } 1 
Pieces, and Oak Soils, per Foot, ſuperficial, F 
121. Ditto with right Wainſcot Frames, 7 Foot, Square, O 1 
122. Two Inch right Wainſcot Saſhes all compleat, in 
London, at per Foot, Square, 
123. Ditto with Deal caſed Frames, Wainſcot, Pulley _ 
Pieces, and Oak Soils, per Foot, ſuperficial, 
124. Ditto with right Wainſcot Frames, per Foot, ſup. © 
I} 125. Girt and Lutheran Windows made of Oak, the A 
"8 Stuff three by four, in Colcheſter, at per Foot, ſuperficial, 
= 126. Ditto of Fir, per Foot, — ———— 8 O 


— 
O 


O 
— 


o s O GGG A 


0 w 0 0 


— 
O © 


ede d 0 0 
o OO 
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; I. -- 8. 

127. Workmanſhip only from 1 d. 4 per Foot, to 0 -0--& 

128. Four Foot Cleft Pale Fencing, with ten Foot Rails 
when twenty or thirty Rod, according to the Nature of > © 9 
the Soil, from $s. 64. per Rod, to 

129. Ditto Workmanſhip according to the Soil it's ſet 
in per Rod, from 2s to 

130. Ditto if but two or three Rod it can't be done 
for leſs than ” | 

131. Five Foot Cleft Pale Fencing, with nine Foot Rails } _ 
aud three Rails in a Logp, if twenty or thirty Rod, according > © 12 
to the Soil where it is to ſtand, from 12s. per Rod, to 

132. Ditto if but two or thre Rod it's worth from 13 s$ 


O 


o 
Q 


O 
— 
O 
O 


vo 


. | 9 13. 
per Rod, to | 
133. Ditto Workmanſhip only from 2s. 6d. per Rod, to o 3 
134. Park Paling with Clefr Pales, per Rod, from 12s. to 0 14 
135. Workmanfhip for ditto, including hewing and 
riving, per Rod, in Colcheſter, from 2s. 6d. to —__ 5 
136. Ditto with three Rails in a Loap, from 16s. per Rod to o 18 
Work only for ditto, from * s. 6 d. per Rod, to 0 
37. Ditto with ſawn Pales per Rod, from 208. to 1 


138. Work, hew ing and ſawing included per Rod, from 78. too 8 
139. Pold- Gates, Cleft, making, ſetting up the Poſts, and 
hanging the Gate, Workmanſhip only per Gate, ; + 
140. Ditto Work and Stuff per Gate, Poſts included, o 12 
141. Ditto ſaw ed, with Poſts, making, hanging, &c. from 
155. per Gate, to | 
142. Ditto Workmanſhip only per Gate, from 6s. to © 6 
143. For boarded Fencing with feather-edg d ſlit 89 8 
1 


190 


+> 
. ee e 2 4 © 


O 


rougli from the Saw, fix or ſeven Foot high, from 18s 
per Rod, to 
144. Work only per Rod, from 3 s. 6 d. to 
145. Ditto plained and beaded, at per Rod, from 21s. to 1 


9 4 

146. Ditto Work manſhip only at per Rod, from 4s. to © 4 
0 

3 


147. Ditto the Boards of Oak plained and beaded at per Rod 1 1 
148. Workmanſhip only from 5 s. to 
149. Palliſadoing Poſts, {ix Inches Square, upper Rails 
three and a halt by four, the lower Rails fix by three, 
Pales three by one, the Length of the Pales about four 
Foot and a half, the Poſts to ſtand about ſix Foot above> © 2 6 
Ground, ſo as to admit of about eighteen Inches of Under- 
pining under the lower Rail, the Stuff to be all of Oak, Car- 
penters Work and Stuff only per Foot, Lineal, 
150. Ditto the Pales of Fir, per Foot, — — 
Ditto Workmanſhip fer Foot, running, — 
. 2 


AO NO 
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152. Ditto the Pales ot Fir, per Foot, 


| > 
151. Ditto with Inch and half Square Pales, of Oak, per Foot 


O 
O 


153. Ditto Workmanſhip only per Foot, running, BY 8 


16 d. to 


Nor, Both in the flat and ſquare Paling, the 


Pales are to be mortiſed through the Rails 


154. Palliſado Gates, the framed Work of two Inch 
Stuff of Oak, with flat or ſquare Pales, per Foot, ſuper- 


ficial, from 9 d. to 

155. Workmanſhip only from * per Foot, to 
156. Ditto with three Inch Stu 
| Workmanſhip from 5 d. per Foot, to 


of Oak, per Foot, ſup. 


; 


. 


O 


O 
O 
O 


O 


O 
1 
O 


10 


N. B. In any of the above Articles where there is any Carriage 


of the Materials required, it muſt be allow'd for. 


1 ſhall next proceed to give ſome uſeful Tables of the proper 
Scantlings, to cut Timber to, fit for any Building, and then ſhall 
add others, which will ſhew the Value of one Foot in Length, of 
any Piece of "Timber, when ſquared and cut to any Scantling fit 
for Building, according to ſeveral Prices per Foot, Cubical ; whereby 
the Value of any Piece of Timber will be readily found, without 


meaſuring the ſolid Content thereof. 


And Firſt, Of the proper Scantlings as laid down by Mr. Su1TH 


and Mr. PRICE in their Treatiſe on Carpentry. 


I. Of principal Poſts by Mr. Francis Price. 


I. For ſmall Buildings. 


Fir Poſts, $ Feet in Height, 4 Inches Square. 
Ditto — 10 Feet ditto, 5 Inches ditto. 


Dirto — 12 Feet ditto, -— 6 Inches dittto. 
Oak Potts of 10 Feet in Height, 6 Inches Square. 
Ditto — 12 Feet ditto, — 8 Inches ditto. 
Ditto 14 Feet ditto, — 10 Inches ditto. 


H. For large Buildings. 
Fir Poſts of 8 Feet in Height, 5 Inches Square. 
Ditto 12 Feet ditto, — 8 Inches ditto. 
Pitto — 16 Feet ditto, — 10 Inches ditto. 


Oak 
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Oak Poſts of 8 Feet in Height, 5 Inches Square. 


Ditto —- 12 Feet ditto, — 12 Inches ditto. 
\ Dirto — 16 Feet ditto, —— 16 Inches ditto. 
ö 
The Santi g of Girders by Mr. SMITH, 
Inches. Inches. 
=: 10 
py $ + 10 
If the Length Y14 (then it Scantli 3 4 10 
0 * a Fir Girder Cc ee be CRE IEG 9 7 by 55 L 
11 12 
i | 114 13 
6 12 14 


By Mr. FRANCIS PRICE. 


| Feet. 
It a Girder o 
in Length, its Scant- Inches; 
| bi ns al by ing m 1888 2 0 23 5 | 


But if of Oak, then the Scantling muſt 5. ny 14 Inches; 


In large Buildings. 


A Fir ar: oben in Loro 8525558 14 Inches, 
13 z "_ 
14) 
A Girder of Oak "— gen. in Legg: 19 9 91 15 . 


The Scantling of common and trimming Joiſts, by 


Mr. SMITH. 
Re”... Inches. Inches, 
5 * 3 
; 2 S 
rr Joiſts⸗ 8 in Length muſt be 8 by. 4 8 
9 8 5 
10 9 6 


* 
; 
4 
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Feet. Inches. Inches. 
5 7 2 4 
6 7 2 K 
M.-C 7 2 © 
Common Joiſts 4g in Length muſt be 48 by <3 
10 ö 8 : 
II 8 x 
12 9 + 


The Scantlins of Foiſts by Mr. Francis Prick. | 
I. For ſmall Buildings. | 


Fir Joiſts 6 Foot long, 5 by 2 Inches and a half. 
Ditto — 9 foot ditto, 6 and a half by 2 and a half. 
Ditto — 12 foot ditto, 8 by 2 and a half. 

Oak Joiſts 6 foot long, 5 by 3 Inches. 

Ditto —— 9 foot ditro, ) and a half by 3. 

Ditto 12 foot ditto, 10 by z. | 


II. For large Buildings. Wit 


Fir Joifts 6 Foot long, 5 by 3 Inches. | = 
Ditto — 9 foot ditto, 7 and a half by 3 ditto. | 
Ditto ---- 12 foot ditto, 10 by 3 ditto. 
Oak Joiſts 6 foot long, 6 by 3 Inches. 
Ditto — 9 foot ditto, 9 by 3 ditto. 
Ditto — 12 foot ditto, 12 by 3 ditto. 


Of Bridging Joiſts in ſmall Buildings. 


: Fir. Oak 
3 67 Feet bearing, 4 2 4 KY! "I 
Bridg $ >muſt have a3 5 f itt z 
a3 5 x by 2 4 >ditto<'5 I b 
Joiſt of 3 ee * 3 - ** 
; Of Bridging Joiſts in large Buildings. 
3 Fir. Oak 
1 6 7 Feet bearing, (4 3 3 3 4 
* e 5 8 >muſt have aq 5 + by 3 >ditto< 6 x by 3 1 
Joi 0 0 Scantling 7 2 8 3 K 


on Scant ling. 
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Scantlings for Beams, by Mr. Sui Tu. 
| Fe 


hy bet 
2 8 
8 * | 
\S © © 
= 
2 
= 


16 
20 
It the bearing } 24 | it's ; Scantling's 9 halt 


© OE co 
— 
1 
5 
— 
Ph 


of the _— in' 28 b 9 I half 
the Clear be 32 mult. ye 4 10 
| 36 1 half | 10 fhaltf 
p 40 1 half 11 
44 Wha | | 


The neceſſary Scantlings a ſſigu d by Mr. PrxICE 
for Beams and 22 are as follow : ; 


I. For Beams or Ties. 
Firſt. For ſmall Buildings. 


Feet 
f the Length 6 
Scantling but if of 
of a Bane 0 _ 9 by 82 10 by 11 
Fir be 7 Smt 53, " 105 0G 2 


Second. For large Buildings. 
For 
It tlie Length : 925 its Scantling | % x 


but if of 
wot a Beam o 10 by 18645 10 125 
Fir be mp ve ” 14 7-7 


II. For principal Rafters. 
Firſt. For ſmall Buildings. 


Feet 
If the Rafter its Scantlin 6 7 
be of Fir, and $369 ar at Top mult $6 4 by 1 8 by 10 
its Length ieee 


7 8 au 88 9 
Ditto, but it ot Oak at Top 38 by 9 * 9 by 10 1 
ö 9 a 10 Botton 3 N 


TH 


. * 
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Second. For large Buildings. 


If the . its Scantlin 1 ac 9 
be of Fir, and 3 at * mu ja 8 by 5 „ Bottom 9 by 10.4 
its Length 10 1 
; : and at * 
Ditto, but if of Oak at = To fy by 1 1 to by 12 
14 
III. For ſmall Rafters. 
ja For ſmall Buildings. 
If the Raſter 


be of Fir and $1 wy irs Scant- I 3 and a half 2 and a half 
» 


4 and a half by l and a half 
its bearing „ 5 and a halt = a halt 


4 and a half 
But # f of Oak, : and a half > by : 
6 and a half 


Second. For large Buildings. 


Feet. | 
beof Fir and ed the ts Sant 5 and « half ©by 2 
its bearing ung muſt be Es anda half 3 
I half 3 
But if of Oak, b 2 
75 | 


P UR LIN E 8. 


Purlines muſt be cut to a Scantling from 9 by 8, to 9 by 12, 
in large Buildings where they are framed into the principal Rafters; 


but for ſmall common r where they are laid in We Collar- 
Beams, trom 4 by 5, to 5 by 6 0 can 
clls 
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Cells and Over-ways. 


Cells and Over-ways are cut to a Scantling from 8 by 9, to 
9 by 6. 


RAISING-PLATES. 


Raiſing Plates are cut to a Scantling from 8 by 5, to 9 by 6. 


e | 
t 


Four TABLES, 


For the valuing of Timber or Stone, according 
to any Scantling or $122, that it's ſquar'd and cut 
to, fit for Building, without meaſuring fs je Content. 
thereof, at the Rate of 1 1 Pence, Two Shillings, 
Two Shillings and Six Pence, and Three Shillings 
per Foot, Cubical ; and by Addition only, to a much 
greater Variety of Prices. 


Is | A 5 Table 1. 


Table 1. Of the Value of Timber or Stone, in 


_ . 
Scantlings at 1s. 6d. per Foot, Cube. 
Scan. d. p. Scant. d. p. Scantl. d. p. Scant ld p.| Scant].|d. v. Scantlſd. g , 
2 Inc. 3 nc! 5 12 9 215 7] 9 27 | 
3 4 * 8 4 l to |6 4 1 8 , - 12 9 
2 211 2] 6 Þ c 10 216 4] 10 218 gf to [io f 
. 6 23 2] 11 Is = f 
B 2% J 4 % 4 3 71 10 211 1 
© a4 S157: 7 1 I . 11 5 
4 2] 1 5 1 | 4 * 1 II 2112 1 
5 hal? 22 © 8 4 5 2|[Inc} 7 Inc. 
- 0 2 2 24 2 27 - 6 
e | 
1 14 2 9 214 6' 6 4 11 7 246 41 
EF 97: hl wo he Wy: 17. © 
7 1 6 5 a 6 IO 2 2 7 + 8 47 3 
1 17 - * 11 2 7 3 EI 
8 2-© 23 1 11 25 6 8 5 9 28 2 
s z 11 133] 12 [i 8 25 60 10 8 6 
9 [22/9 34] —|— 9 [6 1] 10 2 1 
9 2422 (364 4 inc) 9 264] 1 | 5 
10 42 410 7; ' 4 212 4 10 Is 7] 11 210 © 
10 2Þ 5 11 4 1 5 2 6 10.237 1 12 10 
1 R267? 42 5 25 O 1 [54] 7 4 Inc. 
11 242 7 — j4 4 6 3 3 1.37 71 7 27 0 * 
12 3 3 Alnc. 6 243 5; 12 8 1 8 7 4 4 
2 2lInc|3 214 7 ÞB 7; — Incl g 27 7 5 
Al 6 / 214 7] 6 7 8 0 
0 0 | 4 44 9 3 5 
2 44 Ar; +4, 6 2 7 28 . 
3 Ps. [zi $ wh &- R : 
/ 5.21 10 9 3 - 
4 F216 [4] 9? Py $ 1; 4 36 les 
$ 236 224 2 bees 2 11 2j10 6 
5 I 4 7 8 3 10 25 / 9 6 6 12 11 2 
1 5[ | 11 [6 1 1 
5 . 9 2:1 $ [Inc 
G 78 1 4 11 216 3 10 5 . 
Seb Eee 
Fe 
1 * 1.9 24 Tiens; 38 
eb r 
s 212 5] 10 24 ; 3 | 
9 E ir bv - 35 = 10 2110 4 
lo 13 I| 12 5 2 7 4 2 7 5 11 211 4 
10 23/2 i 71 2144 7 2 12 |12 
[11 3 — <1 * $0 5 --Þ4. 5 Ah 
111 213 4] 4 N 8 * 8 216 7 1 
12 + 64.22 2. 9 KA 9 
8 oY 1 9 wy Be cs 


Table, 2. 


— Sh. 


Table > Of 
. Of the V. 
| al 
— Scantlings at ue of Timber 
can.|d. p. Sca 28. Pe 97 Stone, 
2 Iin — d. p. Scantl. d. I 1 Cub 7 in 35 
42 3 |4nc. p.| Scantl.[d. ical. 
# ++ FSR» $ 7 4 Ito 2 — 
TT 2 4 6 24 ” 28 6] 10 2 9 112 4 
+ 141 5 2 2 7 4 5 II 9 11 10 TY 
3 13 2 4 7 245 219 4] IL 10 211 1 
; 14: TS 8 3 1 Sy v4 
6 1 6 3 © 8 4 5 ALY I2 * 15 4 
6 21 5 343 32 RN 7 12 » * 
7 * 34] 9 26 2 6 3 LP 
7 [ 3 6 IO 6 5 41 7 9. Inc 
2 4| 5 6 6 7 2 _— 
1 o| 1 % J 518 9 |34 
* $09 co fried 3 0: $ 2 9 214% 
RE: 46 1 27's 8 2 4.894 10 
* 3 110 6 © 41-9 8 27 6 2 ws 
5 5 2 10 25 2 4 Inc 9 18 2 0 * 16 4 
213 J 1 19 218 10 2 17 2 
11 1 |5 4 4 - 2 12 
5 3 5] 11 p X. lo 1 11 12 18 © 
4 11 213 6] 12 3 7 10 29 11 2 9 21 Ine 
N 12 44 © ie 5 214 1 11 dis IZ 9 * 
8 > 71 3 E lacs 7 2 10 - 
1 ___ 5 97 F n 
3 2 At © + 2 2 7 hs 6 Tac. 8 2 11 17 
| 3 |: 1 45:1 8 $1 Tha > 11 418 2 
| 3 A 35 14 8 216 3 6 216 4 9 2 119 © 
1417 % „ ! 3 
5 2 6 26 6 10 14 8 8 4 10 2 19 N 
5 oz 45 100 10 2j7 7 $ 28 4 11 1214 
345 K . 1 640 9 A + Il, 
| 212 5 8 45 ) II 213 5 9 29 4 12 | 12 142 
133 1 7142 Wy 10 8 2 
7 Ss 5 2 — [nc 10 2110 4 — 2 2 Inc. 
8 111 25 4 be 11 - 4 8 Io 2113 2 
18 2 10 3 6 = TED 11 2 $7.0 8 2 11 N 3 
| 185 11 5 2 6 A. 2 93 12 PR 
10 z 71 1x Þ 5} 6 ht 6 2 Inc. 10 ieee 
34 12 7 0 7 = 3 6 207 5 10 It [lac 
e ) = 24 
11 4 bus. 7 25 2 7 [74 11 It fro 
11 6 $3 8g 15 als. ol * 11 2Þ21 c 
4 125 8 134 - 3 ol 22 "12270 
| *. 9 12 29 1 8 11 2 inc 
— N © 
23.0 


— — 


— 


136 Table 3. Of the V; 
alue of T1 
Scantlings at 2s. 6d. #. _ or Son in 


Scar. Ja. pj dcaur.ja 
W p. Scant qu. 
Fi Inez 3 ſinc. < —> 5 . p. Scantl. T P Scantl,d p. 
+ 21 c|3 |: 5 . 9 2112 6] 9 2 
3 he} | | 6 10 [13 2 a 2 
3 1 5 of 10 Arto I 10 92 4 
3 213]4 [24% 26 2 11 [i 1 _ 7” 2 
4 15] 4 242 6 7 5 6] 11 Art 1 4 N 10.0 . 
4 66 3 / 246. 2] 12 12 2 11 417 J 11 3 
Fan 8 5 4 8 4 12 116 2 11 2 4 
2 6 g A 5 2 inc I 
| 2 2 3 6 a Inc. 12 4 
C 246 49 h PY 7 pond ; 
„ 267 849? OG 6.4 7 alto]. 9 - IF 
I e lo 8 1 27 21 $8 [14 9 2 5 
(> 255 ol 8 4 7 10 248 4 7 7 7 8 21121 10 4 6 
3 2] $ 256 211 % 8 28 3 9 [13 1 4 
2 «a 8 9 2113 6] 11 A; 
þ 3 10 2 8 10 0 10 2 fy 8 
12 4 of 10 216 4 2 Inc. 9 A210 4 - 11 12 II 
| | 0 2 
[10 24 2] 11 [6 7 4 24 21 2 Px of 11 2j16 2 14% 
nne RO PEN 12 07.4 7 27 Wi 
11 244 6] 12 74 33 11 Jia i — Ste, 10 | lu. 
12 5 © 2 6 1 4 11 2112 6 2 Inc. Io, 22 11 
Eee A | 
28 — a 2 4 1 2 3]. 6 inc. 8 -112 ＋ 11 2 = 
2 ar 4 4 2 8 1 Me > te No . 
5 1 4 5 3 18 47 6 als > e IE 
3 21s; 4 ka? 4 p 44 5” WJ: 
4 20 6 18 9 5 2 7 219 . 10 15 5 12 Fo 5 
4 22 1 6 ay 15 8 5 8 7 10 2116 3 10 2 1 ) 
5 2 4] = 4 5 19 2 ol 8 2410 11 4171 11 2 : 
5 225]; r ? 49 11 2 ry IF 
e | 8 + 11 22. 19 2Þ1 7 — .* Zu =; 
6 31s > 12 10 4 10 [12 4 8 Inc. 19 2 Inc =; 
3 3 of 1110 213 8 12 10 2 It 
- 9 Js 2 — 3 1 3 2 : 
8 213 6 9 215 2 p15 Inc.] II 13 0 2114 © II C 6 
+ O[ 10 : iin 214; P -4*3- © II 2 Ih 
8 24 2 7 2 3 2 [is 12 1E 
9 10 27 5 265 5 15 0 9 45 9-24 | 
4 3} 11 7 4's 6 1 10 [16 4 II it 
9 24 511 24 1 6 ne.] 10 21 7 8 
10 5 © 25 218 3 4 216 5 6 218 6 11 * 11 N ; 
10 2% 1 4: „„ OS. To: i: alin od: 0 
11 56 314 Inc. 8 217 5] 7 210 of 12 420 12 I 
11 2% 8 48 8 1] $ [109.7 any 11 2 . 
12 * 2 4 nb 9 213 5 8 1 3 8 2 Inc. Tx 4 1 
— — 9 a; 227 
9 122 8 2015 O' 12 28 6 | 
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The Explaination and Uſe of the Four foregoing 
TABLES, for ihe valuing of Timber or Stone. 


KTP ST ATRNA PT ET0 
N T the Beginning of each of the Tables, betwixt two parallel 


: 


Lines, ſtands two Inches, and between the next parallel's, 


lower, ftands 2 2, which ngnify two and a half Inches 
and ſo on to 11 2 Inches, which two 


nches, &c. is the Scantling 


= A os © 


or Thickneſs of the leſſer Side of the Piece of Timber or Stone, r 


and under the ſaid parallel Lines, are four Rows or Columns of 
Figures; in thoſe two Columns to the Left Hand, under Scant- 
ling, is the Breadth or Scantling of the larger Side of the Piece 
of Timber or Stone, to be valued, right againſt which, under 
Inches, is the Value of one Foot in Length in Pence and the 
Eighth-parts of a Penny, for the three firſt Tables, but in the fourth 
Table, viz. That of Three Shillings per Foot, Cube, you have the 


Value thereof in Pence and Farthings. 


* . 
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What's the Value of one Foot in Length of a Piece of Timber 
or Stone, wioſe Scantling is two Inches by ten and a half, at the 


Rate of Eighteen Pence per Foot, Cube ? 
Seck by Table 1. for 2 Inches between parallel Lines, the Scantling 


of the leſſer Side, and right under it, in the Left Hand Column, 
under Scantling, for 10 2, viz ten Inches and a half, the Scantling 
of the other larger Side; and right againſt it in the next Column, 
under Inches ſtands 2 5, which is Two-pence, and Five-eighths MW 
of a Penny, equal to 'Two-pence Half-penny, and one eighth, or halt 


a Farthing, the Price or Value ſought. 


Nor, That the Scantling of the leaſt Side of a Piece of 
Timber or Stone, muſt always be ſought for firſt between the 
parallel Lines and the Scantling of the largeſt Side, right under 
it, under Scantling, as before directed. 3 


tl. 


» n 


e 2; 


What's the Value of one Foot in Length of a Piece of Timber 
or Stone, whoſe Scantling is 3 Inches by 9, at the Rate of two 
Shillings per Foot, Cube? By 
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By Table 2. ſeek between the parallel Lines for 7 Inches, the 
aſt Scantling, and under it for 9 Inches, the other Scantling ; right 
gainſt which, in the next Column, under Inches, is 10 4, viz. Ten- 
ence and Four-eighths of a Penny, the Price or Value of one Foot 
n Length, as required. 


— * — —k 1 3 = * Ne 
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What's the Value of one Foot in Length of a Piece of Timber 
Dr Stone, whoſe NR is 10 by 12, at the Rate of Two Shillings 
Ind Six-pence per Foot, Cube? 

By Table 3. ſeek for to Inches between the parallel Lines, and 
Inder it for 12 Inches in the Left Hand Column; againſt which, under 
Inches, ſtands 25 o, viz. Twenty-five Pence, the Price or Value of 


ler one Foot in Length, as required. 
he - 5 3 ned 
ths ITY : 


EMA E ©: 8-5-4 | 

= What's the Value of one Foot in Length of a Piece of Timber 
or Stone, whoſe Scantling is 6 4 by 9 r, at the Rate of Three 
WShillings per Foot, Cube: 

= By Table 4. between the parallel Lines, ſeek for 6 2, and under 
Wit, in the Left Hand Column, for 9 2, right againſt which, in the 
x! next Column under Inches, ſtands 15 1, viz. Fifteen Pence one 
EFarthing, the Price or Value of one Foot in Length, as required. 
And here it may not be amiſs to repeat again what 128 
ng obſer ved, that the Value of the Timber or Stone by this Table, 
m, is given in Pence and Farthings, and not in Pence and the Eighths 
ng of a Penny, as in the other three. 


tho No rx, If you would know the Value of one Foot in Length 
alt of a Piece of Timber or Stone, whoſe Scantlings are. larger than 
+ any in the Tables, obſerve the following Rule, bs. Nl by 
the Table that you would Value it by, the Value or Price of 
of a Foot of Timber or Stone, whoſe Scantlings are each of them 
the bur equal to half the given Scantlings, and four Times that Price, 


der is the Price ſought. 


* 4 2 : Cy 
— — — 


FF 
What's the Value of one Foot in Length of a Piece of Timber 


ber r Stone, whoſe Scantlings are 16 by 20, at the Rate of Three 
Shillings per Foot, Cube? ä 


* 
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The Half of the given Scantling is 8 by 10, therefore by Table 


4, ſeek between the parallel Lines for 8 Inches, the leaſt Scantling, 
and under it, in the Left Hand Column, as betore directed, for 10, 
againſt which, in the next Column under Inches, ſtands 20 o, vir. 
T wenty-pence, the Value of one Foot in Length of a Piece of 
Timber or Stone, whoſe Scantling is 8 by 1o, and four Times 
twenty is eighty Pence, which is Six Shillings and Eight Pence, the 
Price or Value of one Foot in Length of a Piece of Timber or Stone, 
whoſe Scantling is 16 by 20, as required. 

The ſame Rule will hold good in any other Caſe of the like 


Nature, in any of the Tables. 


No rx, Theſe Tables may be made uſe of for the valuing 
of Timber or Stone for twice as much as they are made for, 
by doubling the Price ſet down to any a. or but half 
as much, by taking half the Price; or they may be made uſe of 
at the follow ing Rate per Foot, Cube, viz. at 3 s. 6 d. per Foot, 
at 48. at 48. 6d. at 5s. at 558. 6 d. and 6s. per Foot, Cube, 
thus: 


At 3s. 6d. per Foot, Cube, add the Price ſet to any Scantling 
in Table 1. to the Price of the ſame Scantling in Table 2. 
At 4s. per Foot, Cube, take twice the Price in Table 2. 


At 4s. 6d. per Foot, Cube, add the Price in Table 1, to Table 2. 


At 5s. per Foot, Cube, take twice the Price of Table 3. 
At 5s. 6d. E 2. Foot, Cube, add the Price in. Table 3, to Table 4 
At 6s. per Foot, Cube, take twice the Price in Table 4. 


N. B. That when you want to make uſe of either of theſe 
Tables for the valuing of Timber or Stone, you muſt be ſure 
to make Choice of ſuch as will be agreeable to the Cuſtom 
of the Country where you want to value either of them, for in 
ſome Countries, Timber by Reafon of the Length of Carriage, 
Workmens Wages, . &c. is much dearer than in others; the 
fame likewiſe may be ſaid of Stone, for which Reaſon J have 
compoſed theſe How Tables, and given Rules how they may be 
made uſe of to a much greater Variety of Prices than what 
they are made for, and therefore I hope one or other of them, 
by obſerving the above Rules of their Uſe, will ſerve for 
the valuing of either Timber or Stone in any Place in 
England. 

Nor, Oak-Timber cut into Scantlings fit for Building, in 
Colcheſter, is valued at Two Shillings per Foot, Cube, as by 
Table 2. and Fir framed in naked Flooring, &c. in London, 
at the ſame Price. X23 | 
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Oak Timber in London, when Cut to Scantlings fit for Buildin C 


is valued at 2s. 6d. and 3s. per Foot, Cube, as in Table 50 
and 4th. 


S E & P. IV. 
Of PLUMBERS WORK. 
l 


. 
LI AD in Sheets for Flats, Gutters, &c. Carriage 


included, per Hundred Weight, viz. 112 lb in> © 15 © 
London, at 


2. Ditto with Work and Nails, and Wall Hooks inclu- 8 
ded, per Hundred, | 8 o 18 © 


3. Lead in Sheets for Flats, Gutters, &c. 11 Colcheſter, 
Sodder and Labour included, at per Hundred e 


Nor x, It's uſual with the Plumbers to caſt their Sheet- Lead 
of various Thickneſſes, for guttering, laying of Flats, covertug ot 
Roots, &c. viz. from 7 to 12 IÞ. the Foot Square, I ſhall 
therefore inſert the follow ing Table, which will readily ſhew 
the Value of a Foot Square of Sheet-Legg when caſt to any of 
the above-mentioned Thickneſſes, and according; to the above 
Prices at London and Colcheſter,” per Hundred; by which it 
will be very eaſy to calculate the Expence of covering any, Place 
with Sheet-Lead of any Thickneſs, by only meaſuring! the Su- 


perfices of the Place to be covered, and determining on the 
Thickneſs of the Lead. "1 


: The T ABLE. 


O 9 


Ib. to Foot, 8. d 2 
3-7 I 1+ Ditto in 1 3 f 
8 in London, 1 34 Colcheſter, ¶ 1 Bi 7 1 
Lead Jo ( er) 54 t the Rate It 202 
2 - of 188. per 1 1 ber Foot. « N £iper Si n 
Hundred, * FS PS 
1 1 Hundred, t III N 
12 2-18 is worth 2. 14 
N e 
4. Old Lead caſt and laid, per Hundred, in London, — © 3 
5. For caſting of old Lead, and the Plumber to return 
the ſame Weight, per Hundred . IEP "_ 
6. To exchange old Lead for Sheet pet Hund. from 3? to 0 + 
> 3 * os WH 


LY) 
＋ „. 
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| I. 8. 
7. Leaden Ciſterns caſt with Ornaments, Sodder and all 41 5 
included, at per Hundred, in London, from 11. 1s. to "= 
8. All Water-Pipes from three Quarters of an Inch to, 
ſeven Inches, Fore, Labour, and Sodder included, in Lon- 1 2 © 
don, per Hundred. 
9. Rain Water-Pipes, and Lead Pumps, at per Hundred 9 | 
in London "0 


By the following Table of the Weight of the Leaden 
Pipes according to their Size, and by the Price ſet down 
at Number 8, above, it will be very caſy tor any Gentleman 
to calculate the Expence of lay ing down of any Number of 
Yards of any ſiz'd Pipes. 


— — —— . » >; 3.4 * — 
of = - * * 
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The TABLE. 


- — 
* — W 
— 


2 Inches. Ib. 
| 1 10 
1 . 12 
. Pipes of f 1 Bore, weighs, 15 per Vard. 
* I 2 21 
3 24 


I ſhall now give you the Weight and Prices of Leaden 
Pipes of different Sizes, as was calculated for a Perſon of 
Quality, by Mr. STEPHEN SWITZ ER, as ſet down in 
this Syſtem of Hy DROSTATICERSs, and HY DRAULICKS, 
Vol. 1. Page 123. a | 

It will be to little Purpoſe, (ſays the Author) for me to 
urge that Pipes are dearer and cheaper, in Proportion to 
their Dimenſions and Thickneſſes, and conſequently to the 
Price of Lead, and the Allowance in Weight that is made 
to every Foot or Yard: But the following is a Calculation 
made for a Perſon of Quality, by whom I had the Honour 
to be employ'd, and where Lead cafting and all is reckoned 
at 22s, per Hundred. 


| Inches Bore Ib. Weight. s. 8 
Tos Pipe d 3 40 there. if 0 4 C Worb 98 C Jo 
oa Pi 2 there. ĩs) 40 or 9 0 
ot 2 2 + ( allowed ) 36 (trom 7 ow 6.9 Yard. 
. 30 6 l 
| . The 
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The Author further obſerves, to the three firſt of the 
above-mentioned Pipes, that it would not be amiſs to add 
Five Potnds more to every Yard, and that theſe Prices 
are calculated when Lead 1s worth from Twenty Two, to 
Twenty Five Shillings per Hundred Weight, allowing for 
Waſte. : 


10. For ſoddering the Joints of Water Pipes, in * ; 


of 4 Inch Bore, r Toint | 
per J 1 Inch ditto. 


I1. O 
12. 1 Inch and a Half ditto. O 
I3. — 2 Inch ditto. — © 
14. 2 2 Inch and a Half ditto.— o 
17. 3 Inch Bore, per Joint. 0 
16. — 3 Inch and a Half ditto. —— 9 
17. —— 4 Inch ditto — — O 
18. — — 4 Inch and a Halt ditto..— o 
19. — — 5 Inch ditto. O 
20. — 5 + Inch ditto.— - 0 
21. — — 6 Inch ditto. © 
22. — 6 + Inch ditto. © 
23. — Inch ditto. | * 
24. Saſh Weights, and other Things of the like Nature, 
at per Hundred Weight EE © A 
25. Sodder at per Pound, — 6 


26. The cuſtomary Allawance by Plumbers for old Lead, 
is per Hundred, b | 5 8 
27. Stop Cocks at per Pound, in London, —— | 
28. Ditto with ſetting on Sodder, and Work included, if 
an Inch and a Halt Diameter, at per Cock, 
29. Ditto 1 4 Inch Diameter, at per Cock, 
30. Ditto 1 Inch ditro, at per Cock, — 
31. Ditto 3 Inch ditto, at per Cock, — 
32. Ditto Inch ditto, at per Cock, — 
33. Ball Cocks, the Ball 6 Inches Diameter, and the 
Cock 1 Inch, at per Cock, 
34. Ditto 5 Inches à Diameter, at per Cock, 
35 Ditto 4 Inches + ditto, at per Cock, — 
36. Braſs Cocks and Bofles, from 3 Inches, to an Inch 
and a Quarter Diameter, at per Pound, HEY 
37. Braſs Cocks and Boſſes, with Sodder ſetting on and, 


Work included, it an Inch and a Halt Diamager,. at per > 0 


Cock, in London, 
38. Ditto Inch and a Quarter, at per Coch; 0 
39. Ditto Inch, at per Cock, 


(33 | 40. 


0:0 0-0. © Q@Q © 
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1 0 
3.6 
"a9 
3.6 
5.0 
8 6 
Io © 
8 
1 
14 0 
16 © 
19 0 
1 0 
18 o 
o 8 
14 © 
I” 3 
8 6 
* 
13 
4 6 
3 6 
12 0 
9 vi 
6 © 
1 
7:6 
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41. Ditto Half Inch, at per Cock, 


42. It without Boſſes, deduct trom the ſmall ones 4 d. the 
middle Size 6 d. and the largeſt 8 d. each. 


SECT. v. 


Of SLATERS WORK. 


| | 1. 8.4 
40. Ditto three Quarters, at per Cock, — 8 
0 3 0 


— 


— —— 


L.. CM 
# LATING with Can Quarry Slates, per Square, | 
8 or 100 ſuperficial Feet, in London, ; 5 een 
2. Ditto on O. G. Roofs per Square, a2 8 
3. Ditto new ripp'd and laid, per Square, — 4189 © 
3 — | — — 
. 

Of 'GLASIERS. WORR 

e 


in London, e 
2. Ditto the middle Bars included, per Foot, ſup. o, o 10 
3. Saſhes glazed with Crown Glaſs, puttied on both Sides, 
per Foot, in Colcheſter, from 12 d. per Foot, to 
4. Crown Glaſs glazing, leaded, per Foot, in London, 
5. Newcaſtle Glaſs in Saſhes, per Foot, ſuperficial, **+ 


I. 9 RO WN Glas in Saſhes meaſured neat, per Foot, 


— I 
** 
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London, from 6d. to | 
6. Ditto in Lead, per Faot, ſuperficial, — | 
7. Saſhes glazed with waved or jealous Glaſs, per Foot, 
8. Ditto with Plate Glaſs, Diamond cut, from one to two 

Font, at per Foot, 

9. Ditto from two, to three Foot Panes, at per Foot, 

15. Ditto from three, to four Foot Panes, at per Foot, 
11. Glazing with Squares and Quarries, in ee 

according to the Goodneſs ot the Gſaſs, from 5d. per Foot, to 
12. Dino for glazirg with Squares, Work, Sodder ; and 

Lead only, per Foot, | 
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„ 


Ditto Workmanſhip only Foot — 86 0 

13. To Glaze with Quarries, the Warkman finding only 8 
Lead, Sodder, and Work, at per Foot, | e eng 
14. Ditto Workmanſhip only per Foot, from 1 2 to 5 
15. For taking down of Quarry Glaſs, ſcowring, ſodder- | 
ing, banding, and ſetting up, from 1 + per Foot, to : T0 


NorTr, The Glaſiers generally reckon that 50 lb. 


of Wund Lead, is ſufhcient for 100 Foot of Quarry 
aſs. 


——_— * 


S Ee T. VIE. 
Of PL AIST ER ERS WORK. 


REY Plaiſter Floors two Inches and a Half thick, 


I 
'$: per Square, in London, 


2. Ditto Workmanſhip only per Square, 


3. Red Plaiſter Floors, ditto per Square, 
4. Ditto Workmanſhip only per Square, — 
5. Stoco on Fir Lathes, in London, per Vard, Square, 10 
6. Ditto Workmanſhip only per Yard, * 10 
7. Stoco on Oak Lathes, per Yard, —— 1 
8. Ditto Workmanſhip only per Yard, — 10 
9. Stoco on Brick-Walls, per Yard, — 5 


10. Ditto Workmanſhip only per Yard, 

11. Floated Ceilings in Londen. per Yard, Square, 
12. Ditto Workmanſhip only per Yard, 

13. Common Ceilings not floted, per Yard, 

14. Ditto Workmanſhip only per Yard, 

15. Floted Rendring, per Yard, in London, 

16. Ditto Workmanſhip only per Yard, 

17. Common Rendering, per Yard, 


o 0 0000000000000000mwn Nt 
0 000000000 nmdOamOhomwmwmg wm 27 
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18. Ditto Workmanſhip only per Yard, 17 
19. Rendring on Groins, per Yard, — — 5 
20. Workmanſhip only per Yard, 2 

2. Lime White, and Whitening of old Work, in 
Landon, per Yard, | I 
22. Ditto Workmanſhip only per Yard, o + 
23. Whitening 
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23. Whitening of new Work, per Yard, 

24 Ditto Workmanſhip only per Yard, | 

25. Inrich'd Mouldings to Pannels in Ceilings, &c. in 2 
London, per Foot, running, 

26. Plain Mouldings to Corniſhes, &c. per Foot, 

27. Corinthian Corniſhes, fully inrich'd, per Foot, 

28. TJonick ditto, per Foot, — — 

29. Plain ditto, per Foot, 

30. Inrich'd Frizes with Oak Leaves, Acrons, &c per Foot, o 

31. Large Frames on Stair-Caſes, &c. fully inrich d, per Foot, - 

32. Large Feſtoons of Fruit and Flowers, &c. per Foot, o 


. re 


0.0 G %˖² = axr- 


32 Ang 0 0 
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Norsx, For the Materials of all Ornaments, as from No. 


25 | a you may allow 2d. per Foot, it being of fine 
cuff 
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SECT. VIII 
Of CARVERS WORK. 


4 d. 

7. OF to Deal framing, carved with Eggs, in? „ „ , 
4 

6 


London, per Foot, running, | 
2. O.G. to Deal framing, carved with ſeven ; 

leav'd Graſs, per Foot, running, 

3. Ovolo to framing in right Wainſcot, carv'd with ? 
Eggs, per Foot, running, | 

4 Small O. G. to the raiſing of Pannels in Deal, carved 
with three leaved Graſs, per Foot, running, . | 

5. Carving the Ionick Capitals, per Foot, Facio, @: 5.0 
6. Ditto the Corinthian and Compoſite Capitals, at per 
Foot, Facio-Work, about 
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S E OG. K 
Of PAINTERS WORK. 


J. 


2 
[on 


8 O OO ww r 


in Oil, in London, per Yard, from 6 d. to 
2. Painting, ſecond colour'd, and finiſh'd, per Y 

3. Clear coaled and finiſhed, per Yard, — 
4. Saſh Frames three Times in Oil, each 
5. Saſh Squares ditto per each, —— 
6. Window Lights three Times in Oil, each 
7. Caſements, each — ů— — — 
8. Painting with Olive Colour, at per Yard, 
9. Ditto with Pruſſian Blue, at per Vard, 
10. Ditto Greens, at per Vard, 
11. Modillion Corniſhes, from 6d per Foot, running, to o 
12. Common out- ſide Corniſhes, it ſingle, per Foot, run. o 


» 


I I N SIDE and out-fide Painting, three or four _—_ 


000000000 © 
— 


0 0 õ%õj, o © 


Of the Prices of Colours as Sold at the Colour-Shops in London, 
and how many Square Yards each Colour will paint. 


| 1. 2 
Firſt, Primer ground in Oil, at per 112 lb. Weight, 116 © 
Ditto at per Pound, — — — 0 0 4 
Ditto one Pound of which will paint, with Oil, twenty 
Square Yards. 
Second, Primer ground in Oil, at per 112 lb. Weight, 1 0 
Ditto at per Pound, —— 0' 0 4 
Ditto one Pound of which will paint twelve Square Yards. 
Beſt. White Lead ground in Oil, at per 112 lb. Weight, I 16 0 
Ditto at per Pound, — — 0 @ 4& 
12 one Pound of which, with Oil, will paint eight Square 
ards. l | 


16 


PEARL Colour | e 
bear Colour, 4d.and\ one Pound of which, 
REA M Colour . '< with Oil, will paint eight 
STONE Colour, 1257 * Square Yards. 5 - | 
WainscororQax, ditto. 74 


os 


Cuocolatsy 
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ManoGony Colour, r in One Pound of which, with 


CHOCOLATE Colour, 
9 DA 3 8 5 * 6d. * „ will paint ten Square Yards, 
ALNUT Tree ; 


G01 p Colour, 
Or 1vx Colour, 
Pz a Colour, 
Fine Sk y BLvux, 


oo are; ound in 
mix d with PRAus- il, from / One Pound of which, with Ol! 
SIAN BLUE, 8d to 12d : 
Ora Ns K Colour, 


will paint eight Square Yards 
Lruox Colour, [ Per b. 
ST RAW Colour, 
PINk Colour, 


Boss ou Colour, 


Fine deep GREEN, ground in Oil at 2 s. 6d. per Pound, 
which, with Oil, will paint 20 Square Yards. 

Linſeed Oil from 10 d. to 124. per Quart. 

Turpentine Oil at 12 d. per Quart. 
Beſt drying Oil at 12 d. per Quart. 

Putty at 4 d. per Pound. 
: Double Size uſed by Painters for painting new Work, at 4. per 
Firken, or 2 d. per Quart. 


Single Size, at 18 d. per Firken, or 1 d. per Quart. 


+. 


N. B. The above Prices of the Paint, &c. Oil, &c. was taken 
from an Advertiſement of ALEXANDER EmEtRTON'sS, 2 
Colourman, at the Bell over-againſt Arundle-Street, near St. 
Clement's Church in the Strand, Londou. | 


8 E. C T. N. 


Of PAVIOURS WORK. 


| 1 © 
1. E W Flanders Brick paving, per Yard, Square, | 
in London, 8 9 
2. Ditto Workmanſhip only per Yard, oO © 
3. New Purbeck Square Paving, four Inches thick, per Yard, o + 
| | 4. Ditt 


* 
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| l. 
4. Ditto Workmanſhip only, Gravel included, per Yard, o 
5. New Purbeck Square Paving, ſix Inches thick, per Yard, o 
6. Ditto if of the hard blue Sort, at per Yard, — — — © 
7. Paving with Kentiſh Squares, per Yard 
8. Paving with Ragg, per Yard — 
9. Ditto old Work per Vard — — 


10. 
11. 
12. 
13. 
14 
15. 
16 
17. 
18. 


New Pebble Paving, fourteen Inches deep, per Yard 
Ditto fifteen Inches deep, per Yard 
Ditto from ſixteen to eighteen Inches deep, per Yard 
New Ragg Paving or Bowlers, per Yard | 
Paving with Red Rricks, per Yard, in Colchefter 
Ditto Workamnſhip only per Yard, 
White Brick Paving, per Yard, 
Paving with Clinckers, per Yard, 
Nine Inch Pammant Pavement, per Yard 


— — 


— — 


49 


19. Free-Stone Paving, with Stones of promiſcious Lengths 

and Breadths, at per Yard, | 

20. White Marble, vein'd with Red, &c. in Squares, per Foot 
21. Portland Stone Paving, fit for Walls, per Foot 
22, Paving with nine Inch Pammants, per Yard 


23. Ditto Workmanſhip only per Yard 


o E o DDO -A O Pe 
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O 0 00 Oo 000000000000 


N. B. See more of Paying at Page 19, Sect II. at Number 
21. 22. 23. 24. 25. 26. 


„* The above Prices are calculated from the Materials, —_ 
at the following Rates; therefore when, or where they are Sol 
tor more or leſs, you muſt make a ſuitable Allowance. 

; 24. Pebbles at 20s. per Ton. 

. = 25. Gravel at 2s. 4d. per Load. 

26. Raggs at 10s. per Ton. 

27. Flanders Bricks at 20s. per Thouſand. 


n ä — 
* 


— — 


A TABLE of Pavements, 22 how many 
Paving Tiles, from ſix to twelve Inches Square, 
will lay any Floor that conſiſts of any Number 
of Superficial Feet, from 9 to $10 Feet; likewiſe 
bow many Bricks, Lumps, or Clinters, laid fiat 
or edge-ways, will poor the ſame. 1 

4 


Bricks, Dutch 


on edge C linck 


50 The Table of Pavements continued. 
Square 6 Inch,» 1nchj9 Inchjiolnch 12 Inch, tricks or 
Feet. Tiles. Tiles. Tiles. Tiles. | Tiles. [Lumps ff 
| 9 36 21 16 32 64 
18 72 42 32 644 128 
| 27] 108 63 48 900 192 
36) 144 864 | 12% 256 
45 180 105 160 — 
54) 216] 126 192] 384 
{031-504-1470 108 224] 448 
| 724 288] 168} 128 254] 512 
81] 324 288} 570 
90 640 
99 7 O4 
10S 768 
1117 832 
1 896 
| 135 9680 
144 1024 
a. 108 
162 115 
171 1216 
180 1280 
189 1344 
198 1408 
207 1472 
216 I536 
225 1600 
j 234 I 664 
243 1728 
2.5 7 
261 1856 
270 192 
7 198 
288 2048 
297 211 
| 306 2176 
' 315 224,” 
| 324 2304 
333 23 68 
342 2432 
1 37% 2496 
360 256 
369 2624 
378 2688 
387 275 
| 396 281 
405 


2880 


90 
180 
270 
360 
450 
549 
630 
520 
810 


90 


990 


1080 


1170 
1260 
I 350 


1620 
1710 
1800 


1890 


1980 


2070 * 


2 160 
225⁰ 
2340 


252 
= 
2 700 
279 
2880 
2979 


3061 


315 
324" 
353- 
342 
331- 


269" 
3780 


\ 3870 


396c 
4050 


1449 
1530 


2439 


3600 > 


 Q © 020 207 02 SES SE ELEC 


2 


r 


The Table of Pavements continuss. 


— 


| Square 6 Tuch Inc Inch, Oinch12 Inch Bricks or Br Icks, 
Feet, | Tile: | Tiles | Tiles. | Tiles. | Tiles. Lumps fl onedge 
414] 1556] 966 . 1472 2944 
423] 169 994 752 1504 300 
432] 1728] 1095 768 1536 307 
441] 1764] 1029] 784 1568 313 
450] 1Soc logo 8 1600 320 
459] 1536] 197: 1632 3264 
465] 1S72] 109: 1664 3328 
X | 111 1696, 3392 
1134 1728. 345 
1155} 1760 3520 

117 1792 358 

1195 1824 3648 

1118 18560 3712 

1239 1888 3766 
1265 1929, 3840 
1281 1952 3904 

1302 1984 3968 

1323 2016 403 

1344 2048 409 

1365 2080 4160 
1386 2112! 4224 

1407 2144 428 
1428 2176 4352 
1440 2208 4416 

1470 224 448 

1491 227 74 4.54 

1512 2304, 4675 

1533 2336 4672 

1554 2368 4736 

1575 24001 48080 

1596 2432] 4864 

1617 2464 4028 

1638 24960 499 

10 2528] 5056 

1680 2560 5120 

1701 2592] 5184 

I 722 2624! 5248 

1745 2656] 5312 

1764 2688 2 

1785 2720 o 

1506 2752 1 

182 2784] 5568 

1848 2816] 5632 

186 2848 560 

1890 2880 5 760 


3 5 —— — — — — „35 — 
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An Explaination of the foregoing TABLE of 
PAYVEMEN TS. 


HIS Table conſiſts of two Pages, the firſt Column to the 
| Left Hand is Feet, in which is to be ſought the Number 


of Superficial Feet that any Floor conſiſts of that is to be 
paved, and right againſt each Number, in each of the other Columns 
according to their Titles, is the Number of Paving Tiles, Bricks, &c. 
that will pave ſo many Superficial Feet. 


n 


EX: ̃ . — . &:£ $5 


Suppoſe a Floor of 9 Foot wide and 20 Foot long, how many 
Paving Tiles will pave the ſame, ſuppoſing the Floor to be paved 
with either of the Sorts mention'd in the Table, or with Bricks, 
Lumps, &c. laid flat or edge-ways ? 

Fist, Multiply 9 Foot the Breadth of the Floor, by 20 Foot 
the Length, and the Product will be 180 Foot, the ſuperficial 
Content thereof. 

SECONDLY, Scek in the firſt Column of the Table under Superficial 
Feet for 1$9 Feet, right againſt which, acroſs the Table, under 
6 Inch Tiles is 720, under 8 Inch Tiles 420, under 9 Inch Tiles 
220, under 10 Inch Tiles 269, under 12 Inch Tiles 180, under Bricks 
or Lumps laid flat 640, under Bricks laid edge-ways 1280, and under 


Dutch Clinckers 1800; and ſo many are required of each Sort to 
lay the Floor propoſed. 


Norr, That if the Number of Superficial Feet contained 
in any Floor be not to be found in the Table, ſeek the next 
neareſt Number that is leſs than the Number you look for, 
and Note the Tiles, or Bricks, &c. or whatever yon require to 
that neareſt Number, and the remaining Feet, are ſo many 
Ninths of the firſt Number under the ſame Title in the firſt 


Page. 


EY 1 PE 2. 


Snppoſe 3 Floor 30 Foot long and 20 Foot wide, and it's requir'd 
% know how many Bricks or Lumps laid flat will pave the ſame ? 


Multiply 


Of SmiTrus WORK: 53 


Multiply 30 by 20, and the Product is 600, the ſuperficial Content; 
nd the next neareſt Number in the Table that is leſs than 600 
n the firſt Column, is 594, right againſt which, under the Title 
of Bricks and Lumps laid flat, is 2112; then ſubſtract 594 from 600, 
and the Remainder is 6, and 6 Ninths of 32, the firſt Number under 
W the ſame Title in the firſt Page of the Table, is about equal to 21, the 
Number of Bricks more to add to 2112, which in the whole is 2133, 
the Number of Bricks required; and the ſame Rule is to be obſerved 
in any other Caſe of the like Nature. 

But as ſome Perſons may not know how to find the Value of 
the remaining Number, as in the above Caſe, I will here ſhew how 
it is to be done by giving an Example in the above Caſe. 


— 
* * 


1 


What's the Value of 5 of 32? 
Rur. 1 32 by 6 the Numerator of the Fraction, and 
divide the Product by 9 the Denominator, and the Quotient is the 


Anſwer. 
OT EMEA TOE 1-0 
5 
* 


99192021 Anſwer as above. 
I 


The Remainder is equal to 
one third of a Brick, but it's not 
worth regarding. 


SECT. 


Of SMI'THS WORK 


I. 8. d. 
I. Himney Bars at per Pound, in London, from 3 d. too o 4 
2. Common plain Iron Railing, per Pound o o 3k 


3. Ditto with Pillaſters, per Pound 0 0 4 
A . : 4. Croſs 
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: I. 8. d 

4 Croſs Window Bars, filed, and Work of the like 
Nature, per Pound : o GY 


5. Iron Doors and Shutters, at per Pound — o o 10 
6. Aſh Grates and Caſements, at per Pound 8 "SY 
7. All hammer'd Work, as Stays, * Window Bars, 
Iron Fenders, Shutter Bars, Pump Work, Bolts, Saddle 
Bars, Cramps, Holdtaſts, Wall-Hooks, Gudgions, &c. in ©. WY 
London, from 3d x per Pound, to 
8. Pins, Hoops, Chains, Hooks, &c. to Stable Bails, per 


Pound $o 04 


T ſhall now proceed to the Prices of Nails, Locks and Hinges, 
as they are Sold by the Wholeſale Smiths and Ironmongers, either 
to Workmen or Gentlemen, who take them in ſuch Quantities as 
they are here ſet down ( viz. ſome ſingle and ſome in Dozens, &c.) 
tor thoſe Retailers or Shopkeepers who buy them of theſe large 
Dealers to ſell again, have them for leſs than I have ſet down, viz. 
at the Retailers Price. | 

Nails are of many Sorts, and of ſeveral of thoſe Sorts there arc 
a great law & | | 

The Wholeſale Dealers in Nails, have found it neceſſary to diſtinguiſh 
them into General and Special; but Firs T, of what they underſtand 
of General Nails. | | 

Under the General Sorts of Nails, they comprehend 1. Brads, 
2. Hobbs, and 3. Nails. | | 

. Brads are of three Denominations, viz. Bill-Brads, Plain-Brads 
and Gunner-Brads. : 

2. Hobbs, of which there are five Denominations, viz. Claſp-Hobbs, 
Dye-Hobbs, Roſe-Hobbs, Skider-Hobbs, and Thick-Hobbs. 

Nails, of which there are thirteen Varieties, viz. Deck-Nails 
Flat-Head-Nails, Flat-Point-Nails, Draw-Nails, Lead-Nails, Roſe. 
Nails, Scupper-Nails, Sharp-Nails, Middle-Nails, Square-Nails, Prigg- 
Nails, Spike-Nails, and Weight-Nails. 

All the above Sorts of Nails, which are known by the Name 
of General Nails, are Sold by the Thouſand, and including them 
all, they are from 8d. to 12d per Thouſand, according to their 


Weight, as in the following Table. 


Norx, A Thouſand of Nails is 1205, there being 120 to the 
Hundred. 


Table I. 
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q | 
Table I. Table III. 
: Of the 3 og and Price of Of the Weight and Price of Special 
0 General Nails per Thouſand. ZONE ot Nails per Thouſand. 
7 weight _ "a Price ich Price 1 Weigh Price 
h. r p — h. per Th.] per Th, per Th. 
b. Oz. * d. Ib. Oz. 4 ; I Oz. 467 d. "y Oz. Ls” 
' ao 2: o 8 . > BE = z.: 2 a 
0''$:. 0:9 $16 13:4 66 14 © 718 214 1 10 
5 S h e 6: 11 $793 &. 1-28 
A Z 20-04-18 2. - *9 4 8 1 
N % 0:98:03. 0-16 m 90-8 0 
; O IO O IO SQ. $3 Sg. 2&0 $2: | 
014 O 10 410 03 7 Table IV. 75 
| 015 010 #1. 0.3 19 Pt the Weight and Price of Clout- 
| - p p 2 z 13 ja : 4 Nails and Brads per Thouſand. 
1 9 ds 14 04 9 We ht. Price. 
"EO TY DD, Us. d. 3 
% „ e e 2-7 ©8 
e 1 » as 3 
C Clout- Brads 1 18 
nen e 3 Table V. 
C 4 Weight and Price ot Dogg- 
1 6 Nails per Thouſand. 
e Weight Price 
3 12 1 9 1. 33 1 3 fper Thouſand. per Thouſand 
18 110 24 0 7 6 Ib. - Oz. | g. 4.  ® 
. 26 082 3 TY 
4 -0 28 0 88106 12 0 4 9 
$ 18-8 --8 $00.9 © 16 © 
9 28 S268 696 N. B. There are we Dogg- 
e'& 4-4 36 © 11 © Nails, viz. from 20 Ib. to 120 
"bw a Bo 40 O 12 o [per Thouſand, and are all Sold at 
6. 4-8 4d. and 4d. 4 per Pound. 
2 Table II. Table VI. 
Ot Nails, viz. F — Stron Jobent-Nails. 
3 W d ; 1 
The Pric. per , The Pric. per heir Wenne _ anc Price py 
Name. Hun. W. Name. Hun. W. ; Thouſand. . 
8. d. s. d. s. d. . af Weight Price 
a0. 1431: als 9 9 ofper Thouſand, per Thouſand, 
2 6 4 4 4 5 0 9 2 Ib. Oz. 4 
3 4 6 © 9 C 0 14 o 10+ 
Weight Nails are 288. per Hun- 333 O 11 ; 
dred Weight. I 14 1 9 
Here ends thoſe Nails which are 2 © 13 8 
known by General Sorts of Nails | 3 © 1 
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Table XII. 5 
O 1 
* 1242 4 * Caſement and Curtain-Hooks. 


Table VII. Table X. 
Round-Head-Nails.  Glaſiers Spriggs. 
Their Weight and Price per {hate bike = bans Price pep 
Thouſand. Wei : 
i g . ght Price 
nee Th. per Th per Peper nF Ons , Fer Thoullnd 
4 Y * . 1 . 2. 5 
b.Oz. s. d. Ib. Oz. s. d. 9 8 7 
O 13 1 2 3 2 9 o 14 0 8 
1 TS 1.097 0-43-43 2.0 o 8 F 
{ if 1 10 1 3 F 10 O 4 4 . "Table II — 
7 3 . A 30 3:0 Juoiners Rivets. | 
74 2 Table VII- Their . and Price per 
1 a ound. ; 
14 Pound-Nails. Names. Pricc per Pound. 
. Their Names and Price per Hun- | s. d. 
0 dred Weight. 1 _ In oO 41 
6 The Priceper] The Priceper|, N ch D 4 z 
1 Name. Hun. Wt] Name. Hun. Wiſ, Tock A ? 
. Ib. J. s. d. lb. 1 "SITY oO 4 
* 14 115 044 1 off — 
4 


hy ak | Their Price per Groſs, and what 
Cart Nails are from five to} they weigh per Thouſand. 
| Sght Inches long, and are Sold a | Weigh Price 
4 j 39s. per Hundred Weight. py h. per Gr. 
{1 Ribbing Nails are from five t . & © 
1 ten Inches long, and are Sold at|Caſement-Hooks 85 3 
"wn 27s. per Hundred Weight. Redo Me 99 
19 Timber Nails are from fix tal CUrtain- Hooks 21 o 1 © 
"of ſixteen Inches long, and are Sold at] Of ee ** 
* 2 — abe 1 thirty one Sizes, which are Sold 
q H * from 1 5. 6 d to 36 8. per Groſs. 
| Lem Heals Table XIII 


Their Weight and Price per [LL Hin | : 
ges, the beſt Sort, their 
Thouſand. Length and Price per Pair. 


ign Price | Weigh Price Size. Price per Pair. 
h. per Th er Th. per Th. * D FI 
I! b. Oz. s. d. 6 Inches — 9 

10 0 4 6 T Inches - 8 10 

19 0 7 0 Þ Inches — 1 

400 16 © |9 Inches — 12 

| 10 Inches — — 1 6 
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1 8 
j1 Inches — : 
12 Inches — 

N. B. There are larger sines 
which are ſold at 10 d. per Pound. 

I-L Hinges with riſing Joints are 
ſold per Pair, 


d. 
9 


Price per Pair 


Size. f 8. d. 
Inches — 1 31% 
8 Inches — 1 
9 Inches — 1 10 
10 Inches — 2 2 
11 Inches — 31 70 
2 Inches 4 


N. B. There are larger Sizes 
which are Sold at 10 d. per Pound 


Table XIV: Pew Hinges. 
Their 5 and: Price per Dozen 
Ex FE Dozen. 
Size. 5 8 d. 
6 Inches 9 6 
+ Inches — 3 © 
$ Inches — 1 
9 Inches — 1 
10 Inches — 4 26 8. 
Table XV. Shutter H Hinges. 


Their Size, td Price per Dozen. 
Price per Dan“ 


The belt, their Sire and Price 
per Pair. ' 

Size. Price per P. ir 
us s 294 2 d. 
Inches Anu 130 

+ Inches —— 4 0 
Inches 4 6 
4 Inches: | + —— 5 0 
5 Inches — 5 9 


ul pou 


in 
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© hw Table XVII. 
| Dove Tail'd Hinges, 


| Black Hinges, Theſt t Hinges» 
-heſt Haſps, Hooks, and Hinges» 

uttle Hinges, and Strap Hinges» 
re fold by the Dozen, from 3s. 6 d. 
bo IIS. per Dozen. 

Croſs Garnet Hinges, with . 5 
oints, are ſold by the Dozen, from! 
s. 6d. to 158. 6 d. per Doren. 

; Crojs Garnet Hinges, wir fc 
oints, are ſold at 37 8.6 d. per. 
undred Weight. 

Croſs Garnet and Scuttle Hinges, * 
hat are weighty, are, ſold at 32,5 
d. per Husdred Weight: But 

more than twenty five Pair to the 
Hundred Weight, then at rack 
er Hundred more 9, += 4 
| ape. with Hooks, are ſold at 
fp Hundred M eight. | 
Sometimes they have Stay: 
Hooks and then I are 2 5. aff a 
undred more! 
Hold Faſts and Wal. Hooks, arc 
Id at 338. per Huntred' Weight. | 
Ditro for 8 are fold at! ö 

per Pound. 4 
Hooks and Eyes: for IGars are 
Id at 3 d. 4 or 3 d. 2 per Pound. 
The cheaper Ort of Hin 32/43 

ancaſhire Hi &s, Balco ny . | 
heſt Hing 8 855 C Tall d Hino, -; 
rols Saeed Mg, Shutter Hin wal 
es, Side Hinges, 91 inges, Bu, 


1 


Size. 8. 
6 Inches in ec 7 g 
Inches — 10 6 
8 Inches 92 —— 12 0 
9 Inches 16. 6 
Table XVI.“ Side Hinges.” 
Their Size, and Prict per Dozen 
| _ Fre per Doren. 
Sire A d | 
5 Inches "an 4 9 
6 Inches | dh 6 8 
7 Inches 0 . 976 
8 Inches 10 6 
9 Inches — — 12 80 
76 lacg es was 


inges, and Bed Hinges, are [14 
ys 


58 Of SmMiTtus WORK. 


by the Dozen, from 18. to 355. 
per Dozen. 

Smooth filed Hinges, viz. Belcony 
Hinges, Box Hinges, Cheſt Hinges, 
Clock Caſe Hinges, Pew Hinges, 
Shutter Hinges, Side Hinges, and 
Tumblers, are ſold by the Dozen, 
from 1s. 6 d. to 42 8. per Dozen. 


Some Smooth filed Hinges, are] pe 


ſold by the Pair, from 48. to 7s. 
per Pair. 
AT H. 

Ot theſe there are ſeveral Sorts 
viz. Long-tinn'd Latches, varniſh'd 
Latches ring and Thumb Latch- 
cs, with Braſs Knob, and rimmed 
Latches. 


Long tinn'd Latches. 
Of theſe there are ſeveral Sorts, 
and are ſold from 2s. 3 d. to 7s. 


per Dozen. 


Varniſh'd Latches are ſold by 
the Dozen, of which there are five 
Sorts, and are fold from 2s. 6d. 


to 8 s. per Dozen. 


Spring and Thumb Latches are 
ſold by the Dozen, of which there 
are nine Sorts, and are ſold from 
3s. 6d. to 145. per Dozen. 


Braſs Knob Latches are ſold by 
the Dozen, of which there are 
three Sorts, and are ſold from 14s. 

to 188. per Dozen. 


| Rimm'd Latches. 
Of theſe there are ſundry Sorts, 
viz, Iron cas'd, Braſs cas'd, and 


. 


There are ſeveral Sorts of Bolts, 
viz. Belcony Bolts, Spring Bolts, 
Saſh Bolts and Shutter Bolts. Some 
Belcony Bolts are fold by the Do- 
zen, and ſome by the Putr. There 
are ten Sorts of thoſe which are 
ſold by the Dozen, from 6s. to 28 s. 
r Dozen. 

Belcony Bolts fold by the Pair. 

Ot theſe there are eight Sorts, 
and are fold from 3s. to 128 
per Pair. | 

Spring and Saſh Bolts are ſold by 
the Dozen, of which there are 
fifteen Sorts, and are ſold from 1 s. 
6d. to 18 8. per Dozen. | 

Shutter Bolts are ſold by th 
Dozen, of which there are five 
Sorts, and are ſold from 10s. to 188. 
per Dozen. 


LOCK Ss. 
The different Sorts of Locks 


are almoſt innumerable, as it reſpe&s 
the making and contriving their 
Wards and Guards, &c. a particular 
Account of which would fill up a 
ſmall Treatiſe of itſelf, and when 
done, could be but ot little Service 
to the Reader: For by Reaſon ot 
the numerous many Sorts, and the 
great Variety of ea h of them, and 
which differ as much in their Prices 
as in their Make, it would be 
impoſſible; even for the moſt de- 
ſcerning, to underſtand from the 


beſt verbal Deſcription that could be 
iven of them, ſo as to diſtinguſh 
tween one and the other of the- 


ſome fliding caſed, and ſome not | ſame Sort; and therefore, I ſhall 


caſed; and are ſold ſing 
Is. 9 d. to 165. per Piece. 


le from | wholly omit it, and proceed to the 


xii Section of Thatchers Work. 
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Of THATCHERS WORK. 


1 
HATCHERS Work, is done by the Square 
of 23 ſuperficial Feet. +a 
1. Thatching, Work and all Materials, at per 
Square, in Colcheſter,” 0 Sr 
2, Ditto Workmanſhip only per Square e 


3. N. B. To a 2 of Thatching, there is required 
two thirds of a of Straw, one Bundle of Laths, 


forty Withs, or a Pound of Rope-Yarn, forty Thatching 
Rods, and two hundred of Nails. | 


SECT. XII. 


Of the cuſtomary Way of taking Dimenſions, and 


= 
* 


in Building. 
S there are ſeveral Sorts of Work in Building, which require 
the Dimenſions to be taken in Feet and Inches, for finding 
the ſuperficial, or ſolid Content thereof, before I proceed to 
treat of the meaſuring the ſeveral Artificers Works concern'd in 
Building, I think it will not be amiſs if I ſhew, Firſt, how to multiply 
Feet and Inches by Feet and Inches Duodecimally, vulgarly called 
Croſs: Multiplication. For the better underſtanding of which, obſerve 
the followiug Rules: 
I. That if Feet are multiplied by Feet, the Product is Feet. . 
2. If Inches are multiplied into Feet, every 12 of the Product is 
one Foot, and any Number leſs than 12, is Inches. 
3. If Inche; arc multiplied inta Inches, eyery 12 of the Product is 
one Inch, and any Number leſs than 12, are Parts of an Inch. 
4 It Parts of an Inch are multiplied by Feet, every 12 of the 
Product is one Inch, and any Number leſs than 12, arc Parts of an 


Inch. 
12 5, If 


A 1 "A 1 
D — * — . a — — SIXT. EIS 2-2" - 
= 44 T- _ * vo - 22 =; a+ —_— — — KR? = [m5 — E 1 —_ . _ ” . 
ä Wi“) «˙ af 8?—ö—3ũk — e n - 


i 
* 
N 
N 
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meaſuring the ſeveral Artificers Works concern'd 
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5. If Parts ot an Inch are multiplied by Inches, every 12 of "the 
Product is one Part, and any Number eſs han, þ 2, are Seconds. 

6. If Parts of an Inch are multiplied by Parts, every 12 of the 
Product is one Second, and any Number leſs than 12 are Thirds. 
B H. 2% © Bs ho 8 OS 4 Es 

NoTr, For the ready finding the Twelves in any Product. 

it's beſt to make a Table of Twelves, and to get it perfectly 

by Heart, as follows: 


< 24 | 7.1, | 8423 144 
37 368 961137 7156 
4 times 12 154448 * 9 times 12 154108 : 14 times 12 15% 168 
5 6o | 16 | 120 | 15 180 
6 721 11 132 | 16 | 192 


To proceed. 
. ˙ 2 I * 
To multiply | Feet,” Inches. and Parts, by Parts. 


RULE. EIS, Place, a Cypher under the laſt Place of the 

Multpkend, inſtead of an Integer, and alſo another Cypher in the 

Place of laches, and tun the Parts next following to the Right 

=# ml N f ; 

4 ED F . 

>! CONDLY, Multiply the Parts of the Multiplier in the Mul- 

tiplicand, carrying 1 for very 12. 
; T3 " * * 75 


7 'Y 22 ＋ P L, E 1. | 5 
ALultiply 7 Foot, 6 Inches aud a Halt, by an Half Inch, or 6 Parts. 


"79 7.8, That for a Quarter of an Inch you muſt ſet down z, 
ior Half 6, and for three Quarters, 9; thoſe Numbers being the 
unter, Half, and three, Quarters of 12. | 


Oe. N 

6 Times-6,! is, 36, the Twelves in 26, is 3 Times, 7 6 
a nothing remains, there fore ſet down o and Carry 3; 
4-1 6. Timęs 6, 18 36, and 3 I carry, is 39, ſet down 
and carry 3; then 6 Times 7, is 42, and 3 I carry, 3 9 30 
ol 15 


NF 


Multiplication of Feet. and Inches, Sc; 6x 


is 45, rhe Twelves in 45 is 3 Times, and 9 remains. Now as the 
whole Multiplication is ended, ſer down the 9 that remains, under 
the Parts, and 3 under Inches, the Number of Twelves in 45, and 
the whole Product is 3 Inches, 9 Parts, and 3 Thirds. 8 


eee 


To multiply Feet, Inches and Parts, by Inches and 
001 Pass. ay 


RULE. .FirsrT, Place a Cypher under the laſt Place of the 
Multiplicand, inſtead of an Integer, and the Inches and Parts in. 
their Places towards the Right Hand. 1.8 

SECONDLY, Multiply the Parts into the Parts, Inches, and Feet, 
and carry. 1 for every. 122 6 eee Vs 

TrikDLY, Multiply the Inches into the Parts, Inches, and Feet, 
in the ſame Manner, and in adding the Products, carry 1 for every 
12, from one Denomination to the other, and the Sum will be the 
Product required. | | 


— * —— ry «4 111üä of — — 


EY AMP LE: 4: 
Multiply 15 Foot, 7 Inches, and 3 Parts, by 9 Inches, 4 Parts. 
OPERATION. 


- 


| E 
FIRST, 4 Times 3 is 12, that's o and carry 1; 15 7 3 
4 Times 7 is 28, and 1 I carry is 29, ſet down; 0. 9 4 
and carry 2; 4 Times 15 is 60, and 2 J carry is 63,1„/ꝓ.'ã — 
ſet down 2 and carry 5, which ſet under the net 5 2 5 0 
Denomination. ee, e 
SECQNDLY, 9 Times 3 is 27, that's 3 and carry 2; — : 
9 Times 7 is 63, and 2 J carry is 65, ſet down 12 1 2... $7 50, 
5 and carry 5; 9 Times 15 is 135, and 5 I carry js 5 
140, the T elves 140, is 11, and there remains 8; ſet down the 8 
under rhe Inches, and 11 under the Feet, and then add the two. 
Products together, and the Sum will be 12 Feet, 1 Inch, - Parts, and 
$ Thirds, che Product required. RP youtri ab 


- 


- 
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CAS E III. 


To multiply Feet, Inches and Parts, by Feet, Inches 
and Parts, when the Feet of the Multiplicand 
and Multiplier doth not exceed 20. 


RULE. FIRST, Place the Feet of the Multiplier under the 
Feet of the Multiplicand, and the Inches and Parts in their Places 
to the Right Hand. | | | | 

S:conDryY, Multiply the Feet, Inches and Parts of the Multiplier, 
each ſeparately into the Parts, Inches and Feet of the Multiplicand, 
as before in the preceding Rules; and their ſeveral Preducts being 
added, will be the true Product required. 


8 


3 1 — 


E AB ZB. 


Multiply 12 Feet, 9 Inches, and 5 Parts, by 9 Feet, 10 Inches, 
and 2 Parts. | 


— 


Prise 


| | F. I. P. 
Fi nsr, 2 Times 5 is 10, ſet down 10 and carry o; 129 5 
2 Times 9 is 18, ſet down 6 and carry 1; 2 Times 9 102 


12 is 24, and 1 carry d, is 25, ſet down 1 and Carry —— — 
2, which ſet down. | 2 6 10 
SECONDLY, 10 Times 5 is 509, that's 2 and carry 107 1o 2 
4; 10 Times 9 is 90, and 4 carried, is 94, ſet down 115 © 9 
19 and Carry 7; To Times 12 is 120, and ) carried — 
is 127, the Twelves in 127, is 10; and 7 remains, 125 10 8 8 10 
which ſet down. cad 
Turn, 9 Times 5 is 45, that's 9 and carry 3; 9. Times 9 
is $1, and 3 is 84, which contains 12 7 Times, and o remains, ſet 
down ©, and carry 7; 9 Times 12 is 108, and 7 carried is 115, 
which being the laſt Figure to multiply, ſet down the whole Product, 
and laſtly add the three Products together, and their Sum will 
be 125 Feet, 10 Inches, 8 Seconds, 8 Thirds, and 10 Fourtbs. 
Having by this Time, I hope, ſufficiently inſtructed the Reader 
in the Multiplication of Feer and Inches, by Peet and Inches, I ſhall 
in the next Place proceed as I propoſed, to the meaſuring the ſeveral 
Artificers Works concern'd in Building. And, . of 
1. © 


— — 


Of CanPENTERSs WORK. 63 
I. Of Carpenters Work, &c. to Meaſure. 


The Work done by Carpenters, are chiefly Framing of Houſes, 

Barns, Stables, Floors, Partitions, Roofs, &c. making of Doors, 
Windows, Stair-Caſes, Corniſhes, Frontiſpieces, Modillion Corniſhes, 
Cove Eaves, and Boarded Floors of all Sorts, Weather-Boarding, and 
Boarded and Cleft Pale Cn 
= 1. To meaſure the Body of a Timber Building, viz. of a Houſe, 
Barn or Stable, &c. | 
= This Sort of Work is done by the Square, containing 100 ſuper- 
ficial Feet. In meaſuring the outſide Carcaſs of a Houſe, &c. take 
the Length of one Side, and one End, and add them together, and 
their Sum, multiplyed into the Heighth taken from the under Side 
Jof the Cell, to the ___ Side of the Railing, gives the Content of one 
Side and one End; which being doubled, is the Content of the whole 
] * or outſide Carcaſe of the Building, in Feet. . 
o bring the Content found into Squares, divide the Product by 
loo, or cut off from the Product two Figures to the Right , 
and the remaining Figures are ſo many Squares, and the Figures cut 
off, arc Feet. 6 


— 1 


— — — —— —ĩ— 


ET f RR 
Suppoſe a Houſe, &c. 40 Foot long, 20 Foot wide, and 20 
Foot high, how many Square of Framing is contain'd in the 
Body or outſide Carcaſe of the ſaid Houſe, &c. | 


0 BR A TD EF 0- 6 
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| Feet. 

Add 20 Foot the Breadth, to 40 Foot the 40 
Length, and the Sum is 60, which multiply 20 Breadth. 
Y 20 Feet the Height, the Products is 1200, — 
the Content of one Side and one End; which 60 The Sum. 
being double, or multiplied by 2, gives 20 Height. 
2400 Feet for the Content of the Whole 
Body or outſide Carcaſe, in Feet: From 1200 | 
which, if you cut off 2 Figures to the Right 2 Multiply 
Hand, there remains 24, the Number of — 
Squares required. 24,00 Content in Feet. 


No rx, That in Framing there is no Deductions to be ma 


tor Doors, Windows, &c. in the meaſuring. 8 
oy 2 Of 
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2. Of ROOFS. This Sort of Work is alſo done by the Square 
of 10 Foot ſquar d, or 100 ſuperficial Feet, the Particulars to be 
_ obſerved in meaſuring of which, is, that let the Roof be true pitch 

or not, and the Ends thereof Gable or Hip'd, they may be cither of then, 
meaſur d by this General Rule, viz. Multiply the Length of th: 
Building by the Length of the Rafter, and twice that Product is the 
Content in Feet. * : | 8 


. * 
0 — — 3 8 * OY JO 
— — — 


R od e e GE A 


In the aforeſaid Building ot 40 Foot long, by 20 Foot wide 
admit the Roof to be true Pitch, viz. the Lenghth of the Rafter, 
equal to à of the Breadth of the Building, or 15 Feet. 


1 
- 


O PE RA FTF OM 525i 
235 ; 420 Length of Building 
Multiply 40 Foot the Length of the 85 Rafrers Length. 
Building, by 15 Foot the Length of the ng 
| Ra'ter, and the Product is 600 Feet, the —̃ (— 


Content of one Side; which doubled, or a2. — 

multiplied by 2, the Product is 1200 Feet, „ + 6 

or 12 Square, the Content of the whole 4115 Content of one Side 
I Tri 00 = =. 32 Fal 


12, oo Content of whole. 


3. To meaſure the Gable End of a Houſe, &c. obſerve this Rule, 
Multiply the Perpendicular by Half the Baſe or Breadth of the 
Building, or the whole Baſe by Half the Perpendicular, and the 
Product is the. Content. 432233 | 

In the Gable End of the aboye-mention'd Roof, the Perpendicular 
is 11 Feet 2 Inches near, and the Baſe 20 Feet, what is the 


Content ? * al 5 
r 4 9 Ob. 
; | Feet. | 
Multiply 20 Foot the whole Baſe, 9 Baſe, - 
by 5 Feel Inches, Half the Per- 5 7 Half Perpendicular, 
pendicular, and the Product is 111 8 | 
cet, 8 Inches, which is 1 Square, "7 | 


11 Feet, 8 Inches, the Content re- 
quired. 


ũ—&—PR!?— j — 


111 8 o Content. 
a 4. No E, 


——— — 
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4. Nor R, That the ſame Rule will hold good for meaſuring 
the Hip End of a Roof, by obſerving that the Length of the 
Rafter in this Caſe is the Perpendicular. 


N. B. The Rafters, Feet, and Eves-board, arc meaſured at per 
Foot, running. 


5. Of FLooks. In naked Flooring allow 9 or 10 Inches for the 
Length of the Joiſt laid into the Wall, or meaſure tothe Extremity 
of the Joiſt, and from thence compute the Squares contain'd therein. 

6. In Boarded Flooring you muſt take your Dimenſions to the 
very extream Parts, and from thence compute the Squares, out of 
which you muſt make Deductions for Stair-Caſes, Chimneys, &c. 

7. Weather-Boarding is done by the Yard Square, and ſometimes 
by the Square, containing 100 ſuperficial Feet. | 

8. Framed Partitions. The Particulars to be obſerved therein, is 
only that they are meaſured by the Square. 

9. Boarded Partitions are alſo meaſured by the Square, out of which, 
you muſt deduct the Doors and Windows contained therein, except 
they are agreed to be included. 

10. Of WINDOWS. Windowsare generally made and valued by the 
Foot, ſuperficial Meaſure, and ſometimes by the Window. When 
they are meaſured, the Dimenſions muſt be taken in Feet and Inches, 
from the under Side of the Cell, to the upper Side of the Cap-Piece, 
for the Height; and for the Breadth, from outhde to outſide of the 
Jaumbs, and the Product of the Multiplication is the ſuperticial 
Content. — 

11. SrAIR-CAsESs are meaſured by the Foot, ſuperficial, and the 
Dimenſions are taken with a String, girt over the Raiſer and Tread, 
and that Length or Girt, multiplied by the Length of the Step, the 
Product is the ſuperficial Content 

12. Dook CASES are meaſured by the Foot, ſuperficial, and the 


Dimenſions muſt be taken with a String, girt round the Architrave 


and Infide of the Jaumbs, for the Breadth ; and for the Length, add 
the Length of the two Jaumbs, to the Length of the Cap-Piece, 
taking the Breadth of the Opening for the Length thereof, and the 
Product of their Multiplication, is the ſuperficial Content. 

13. F RAE Doo xs are meaſured by the Yard, Square, D 
nine Square Feet, and if of whole Deal, they are allowed Work an 


halt Work, or double Work, if of two Inch Stuff, in Conſideration 


of their being wrought on both Sides. 


14 Norx, The ſame is to be faid in regard tothe meaſuring 
and valuing of Window-Shutters as of Doors. 


K 15. Mop II IIOoN 
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15 Mop III ION CoRNnisnxs, Covrs, &c. are generally mea- 
ſured and valued by the Foot ſuperficial. Their Dimenſions, in reſpeck 
to the Breadth or Height, is taken with a String, girt into the 
Mouldings, and that Dimenſions, multiply'd by the Length, is the 
{ſuperficial Content. | 

16. FrNcinG of all Sorts is done by the Rod, Lincal Meaſure, 
containing ſixteen Feet and a Half. 

17. WarinscoTING or JointRs Work. WarnscoTING 
is a Work jonny by Toners, and is meaſured by the Yard, 
Square, and their Dimenſions are taken in Feet and Inches. Thus, 
they girt down every Moulding with a String, contained between the 
Floor and Cetlivg, for the Height, and the Circumference of the 
Room for the Length, deducting the Doors, Windows, and Chimney. 
The Seats of Windows, Cheeks, Sophetas, Linings, &c. are all to 
be taken by themſelves, and Doors and Window-Shutters are to be 
meaſured and valued as at Number 13 and 14 hereof. 

18. FRON TISPIECES are ae and valued by the Foot, 
ſuperficial, and every Part thereof meaſured ſeparately, viz. the 
Architrave, Frieze, and Corniſh, each of them by themſelves, alſo the 
Pillaſters or Columns by themſelves, and laſtly, add all the ſeveral 
Meaſurements together, and the Product is the Content of the 
whole. 


NoTe, That in taking the Dimenſions, you maſt girt the 


Mouldings with a String. 


Lv 


II. Of Bricklayers York to Meaſure. 

The principal Work in a Building done by Bricklayers, are 
Walling, Tiling, Rough-Caſting, &c. 

1. Ot Brick Warts. What is to be obſerved therein, is that 
the Meaſure, by which Brick-Work is meaſured, is a Square Rod, 
or ſixteen Feet and a Half ſquar'd, whoſe Product is equal to 272 
Feet and a Quarter, the Content of one Rod of Brick-Work at the 
Statute Thickneſs of one Brick and a Half: And it the Wall is more or 
leſs than that Thickneſs, it muſt be reduced thereto by this Ru LR: 
Multiply the Number of Feet contain'd in the ſuperficial Content 
of the Wall, by the Number of Halt Bricks that the Wall is in 


Thickneſs, and divide the Product by 3, and the Quotient is the true 
Content required. h 


— 


No rx, That although there be 272 Feet and a Quarter in 
a Rod of Brick Work at the Standard Thickneſs, yet Workmen in 
meaſuring of Brick-Work always reject the Quarter, and divide 
by 272 only. Example 1. 
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How many Rod of Brick-Work is contain 'd in a Wall 40 Foot 
long, 8 Foot high, and 2 Bricks thick: | 


Feet, 
Length 40 
Height — 9 


320 Feet in the ſuperficial Content of the Wall. 

Half Bricks 4 

3) /280'426 Feet ; the ſuperficial Content reduced, 
— which to bring into Rods, divide the 426 


8 Feet by 272, and the Quotient will be Rods; 
6 and it the Remainder be divided by 68, 
— the Feet contained in a Quarter of a Rod, 
20 the Quotient will be Quarters, and the laſt 
18 Remainder Seer. 
| * 
272)42601 Rad. Norr, That the ;; remaining in the 
272 firſt Work is equal to 8 Inches. 


63)154{2 Quarters. The whole reduced Content of a Piece of 
135 Brick-Work 40 Feet long, 8 Feet high, and 2 
—— Bricks thick, is 1 Rod, 2 Quarters, 18 Feet, 8 

18 Feet. Inches, as required. 


ts needleſs to give any more Examples of this Kind, fo long as 
I have in Sect I. Page 7, given a Table for the reducing of Brick. - 
Work to the Statute Thickneſs, or by only pers Ap the Length 
21d Height of the Brick-Work together, and ſeeking the Product in 
the Table, you have the true Content according to the Thicknefs. 
When you meaſure Brick-Work, obſerve to meaſure every Thick- 
nels by itſelf, and that you make every Deduction out of its proper 
Thickneſs, Alſo that when you meaſure two Walls that conſtitute 
an Angle, the Length of one muſt be taken to the outſide, and the 
other to the inſide. | 
:. CHinnirts muſt be meaſured and valued as a ſolid Wall, out of 
which deduct the V acancy between the Jaumbs and the Mantle, the 
F unnels are allowed ſolid, in regard to the Trouble of them, and the 
Pargetting the inſide. This of Square Chimnies. 
| 3. ANGLE 
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3. AN GIT CHimnNnits, ſuch as ſtand in a Square Corner, and 

are equal each Way from the Corner, obſerve this R U L E: Multiply 
Halt the Breadth of rhe Breaft or Front, by the Height of the Story, 
and that Product by the Number of Half Bricks contained in the 
Inches of the Halt Breadth of the Breaſt or Front, and divide this 
laſt Product by 3, and the Quotient will be the true reduced Content 
iti Feet, out of which muſt be deducted the Vacancy as in Square 
Chimnies ; or you may find the Content thereof by the Table in 
Sect I. for that Purpoſe, by ſeeking therein the Product of the Mul- 
tiplication of the Height of the Story, and Half Front, and according 
to the Number of Half Bricks in the Thickneſs of the Inches in 
that Half Front. : 
4. If rhe Chimney do not ſtand equal from the Corner of the. Room 
on both Sides, or rhe Corner be not Square, it's uſual to lay out 
tne Angle parallel ro the Walls, and take one Side of the Angle and 
pany by the Height of the Story, and Half the. other Side of the 
Angle for the Thickneſs; then proceed in every Reſpect as betore 
directed, and it will give the true reduced Content required. 

Remember to meaſure the Trimmers that ſupport the Hearths, 
taking the Length by the Girt, of the arching of them, accounting 
them Halt a Brick thick, fo that it they are 6 Foot long, and 1 Foot 
6 Inches Girt, there is 3 Feet of reduced Brick-Work therein. 


EEE TS © 
Suppoſe a Chinmey that ſtands in the Corner or Angle of a Square 
Room, be 7 Feet in Front, and the Height of the Story 9 Foot 


6 Inches, and the Opening 3 Foot Square, and 18 Inches deep, how 
many Feet of reduced Brick-Work is contain'd therein? | 


Feet. Inches. 1 Feet. 

9 6 Height of the Story. h 
9 3 6 Halt the Front. 30 The Opening. 
„ 4 Halt Bricks deep 
Hg 3)3 6(12 reduced Feet in 
os 9 Half Bricks in 3 Feet 6 Inches, © the Opening to 


or Half the Length of the Front. 6 de deducte 


( Niotient. © 
3)29 9 3 A9nQ Fr. Inches. 
3 | 99 9 The reduced Con- 
0 tent of the Chimny. 
27 12 o Opening to deduct. 
25 87 9 Remains, the Con- 
2 Equal to 8 Inches rent required, 


By 
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By the above Operation, it appears there are 99 Feet, 9 Inches 
of reduced Brick-Work in the Chimney, for there being 99 Feet, 
1 Inch in the Quotient, the 2 that remains is equal to 8 Inches, 
being two Thirds of the Deviſer, which added to the 99 Feet, I 
Inch, makes it 99 Feet, 9 Inches in the whole ; from which, it you 
ſubſtract 12 Feet, the Content of the Opening, there remains 87 Feet, 
9 Inches Net Brick- Work, for the Content required. f 

5. Beſides this rough Brick-Work, there is other Kind of Walling 

rformed by Foot Meaſure, and ſuch is Facio's, Arches, Over-Doors, 
by indows, &c. Architraves, Friezes, Corniſhes, Ruſticks, Returns, &c. 
Peers, Columns, Pillaſters, &c. | 

6. TILIN OG. Tiling is meaſured by the Square of 10 Feet, as 
Carpenters meaſure their Roofs. You muſt obſerve in taking Di- 
menſions of Tiling, that you meaſure the whole Leng, that is, 
as far as the Tiles are laid, for a Length, and from the 
Ridge to the Eves for your Breadth, and * I you will have the 
true Content required. When many Hips and Vallies happen in a 
Roof, every Foot, running, muſt be added to the Meaſure as ſquare Feet. 


No Tx, Obſerve to deduct the Chimnies out of the Tiling. 


7. Tha TCHiNG is a Work performed by the Square, and is 
meaſured the ſame as Tiling. | + 7 50 


8. Beſides all the above Works, there comes to the Bricklayers 
Hands, the Paving of Kitchens, Cellars, &c. wittrBrick or Pammants, 


which Work is meaſured by the Yard, Square, containing 9 ſquare 
Feet. See Table in Page 50. YI 9 


III. Of Plaiſterers Fork to Meaſure. 


Rough-Caſting, Plaiſtering, Ceilings, &c. are done by the Yard, 
Square, and the Dimenſions taken in Feet and Inches. 


The principal Things to be obſerved in meaſuring of which, are 


as follows: g 
1. To make Deductions for Chimnies, Windows, and Doors. 
2. 'Fo make no Deductions for rendering upon Brick-Work, for 


Doors and Windows, by reaſon the Jaumbs and Heads generally exceed 
the Vacancies. | 


3. I* the Workmen find Materials for rendering between 
you muſt deduct one Fifth for Quarters, Baſes, &c. but if Work- 
manſhip only is found, you muſt meaſure the whole as whole Work, 


for the Workman could have performed the whole much ſooner, if 
there had been no Quarters there, | 


4 That 
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4. That ſuch Summers and Girders as lie below a Ceiling be deducted, 
if the Workman find Materials, otherwiſe nor. 

5. In meaſuring of whiting and colouring between Quartering, 
there muſt be a fourth Part ailowed extraordinary for the Returns 


_ of the Quarters, or take the Length with a String, and ſo girt the 


Quarters, which is the trueſt Way. 
IV. Of Maſons Mor to Meaſure. 


I. Maſons Work, which is meaſured by Foot Meaſure, either 
Lineal, Square, or Cubical. The principal Thing to be obſerved 
herein, is, that they girt all their Mouldings as Joiners do, and take 
their Dimenſioms in Feet, Inches and Parts, 

The Solids are Blocks of Stone, Marble or any Kind of Stone, 
Columns, Corniſhes, &c. The Superfices are Pavements, Slabs, 
Chimney-Pieces, and the like. It is to be obſerved, that Maſons firſt 
meaſure the Cube of the Stone, and then Superficial, Plain- Work, 
a}ſo Superficial Moulded Work ( if any) as follows: 

FIRST, They account all ſuch Stones as are above 2 Inches 
thick, at ſo much per Foot, ſolid Meaſure, and for the Workman- 
ſhip they mcaſure the Superfices of the Stone, but then they meaſure 
no more of the Stone than what appears without the Wall. | 

But as their Method of meaſuring, is not ſo well under ſtood by 
many, 25 ſome others, it may be proper to give an Example how to 
— U a himney- Piece, as a Guide to all others. 

FI RS x then, — & the Length of the Mautle or Head Stone, and 
the Slab, (whoſe Extent is generally the ſame) for one Sum of the 
Dimenſions, and the Breadth of both add together, with an Inch or 
more for the under Edge of the Mantle, and Half an Inch (or what- 
ever it is) for the upper Edge, which being all added, is the other 
Sum of the Dimenſion. 

SECOND, Take the Length of the TJaumbs or Sides, ung an 
Inch longer than is ſeen, (they going in below the Slab) for one Sum 
and the Breadth ot one girting all that is ſeen, and double it for the 
tecond Sum of the Dimenſion. e 

TH1kv, If chere be Slips and Noſings to the Chimney-Piece, 
meaſure the Length by all the Girt that 1s ſeen in Breadth, or make 
the Dimenſion twice. 

FovRTH, Fire Stone Hearths and Coving. Stones muſt be caſt up 


by themſelves, and all that appears in Sight meaſured. 


V. 


Of Grtasiteks WORK mn 
V. Of Glaſiers Work to Meaſure. 


Glaſiers Work is meaſured by the ſuperficial Foot, and the Di- 
menſions are taken in Feet, Inches and Parts, or by Feet, and the 
Hundred Parts of a Foot, as their Rules are generally divided: 
Therefore the Meaſurer of Glafiers Work ſhould underſtand Decimals, 
allowing the Feet as Integers, and the Parts Decimals, ſo that three 
(quarters, or 9 Inches, is 79 Half a Foot, or 6 Inches, is 55, and a 
(Quarter, or 3 Inches, 25 of theſe Parts. 

1. Therefore, admit a Pane or Light of Glaſs that's leaded, be 
2 Feet 6 Inches long, and 1 Foot 6 Inches wide, they ſet it down as 
on their Rules, 250 by 150. 

To ſhew the Agreement between the Decimal and Duodecimal 
Way = Working, I will give the above Example wrought both Ways, 
as follows : 


By Decimals. By Duodecimals. 
* 
2,50 4 
1,50 I: 4 
12500 3 0 
250 2 6 
3,7 599 7 S: RL 


By the above Operation, it appears that the aforeſaid Pane of Glaſs 
oy the Decimal Way of Foy was is 3 Feet, 75 Parts, _ to 
Feet and three Quarters: And by the Duodecimals, 3 Feet, 9 Inches, 
equally the ſame; for as 75 is three Quarters ot 100, ſo is 9 three 
Quarters of 12. Should there be ſeveral Lights or Panes of the ſame 
Bigneſs, you need meaſure but one, for multiplying that Product by 
the Number of Lights, gives the Content of the whole. As for 


1 M7 LE 


Suppeſe a Saſh Window contains 12 Squares, and each Square 
of Glaſs 125, or 1 Foot 3 Inches long, and 75, or 9 Inches broad, 
«nd the Content required. ors by 
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By Decimals. By Duodecimalz 
1,25 
75 | 
—— F. J. 
625 17 
875 O 9 
— 
| 9375 
No, of Squares 12 No. of Squares / 
18750 it 3 © 


9375 The Content of the whole by 


11,2500 both Ways, is 11 Feet and 4. 


To meaſure Circular or Oval Windows, take the ſame Length and 
Breadth as their Diameters, as if they had been ſquare Windows, 
becauſe in cutting out the 8 of Glaſs there is a great waſte, 
and 3 Time expended therein than if they had — ſquare 
Windows. 


VI. Of Painters Work to Meaſure. 


Painters Work is meaſured the ſame as Joiners Work, by the 
Yard, Square, (See Page 17) only with this Difference, that inſtead 
of accounting the Doors, and Window-Shutters Work and Half, 
they have double Work, as being painted on both Sides; and they alſo 
meaſure all Edges, &c. where the Bruſh goes. 

1. Saſh Frames, Saſh Lights, Window Lights, and Caſements are 
done at per Piece. 

2. Modillien, and other outſide Corniſhes, at per Foot, running. 


"SEE T. UV. 
Of ſuch Meaſures as are uſed in Lands and 


Buildings. | 


1. Square Foot is 144 ſquare Inches. 

2. A cubical Foot is 1728 cubical Inches 
3. A ſquare Yard is 9 (quare Feet. 

4. A cubical Yard is 27 cubical Feet. 

5. A Square is 100 ſquare Feet. 6. A Load 


— 
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6. A Load of rough Timber is 40 Feet. 
7. A Load of ſquared Timber is 50 Feet. 
8. A Load of 1 Inch Plank is 600 ſquare Feet. 
9. A Load of 1 + Inch Plank is 400 ſquare Feet. 
10. A Load of 2 Inch Plank is 3co ſquare Feet. 
11. A Load of 2 & Inch Plank i, 240 ſquare Feet. 
12. A Load of 3 Inch Plank is 2co ſquare Feet. 
13. A Load of 3 + Inch Plank is 170 ſquare Feet. 
14. A Load of 4 Inch Plank is 150 ſquare Feet. 
15. A Load of Statute Bricks is 500. | 
16. A Load of Plain Tiles is 1000. 
17. A Load of Lime is 32 Buſhels. . 
18. A Load of Sand is 36 Buſhels. 
19. A Hundred of Lime is 35 Buſhels. 
20. A Hundred of Deals is 120. 
21. A Hundred of Nails is 120. 
22. A Thouſand of Nails is 1200. 
23. A Ton of Iron is 2240 Pound Weight. 
24. A Fodder of Lead is 19 Hundred +, or 2184 Pound. 
25. A Hundred of Lead is 112 Pound Weight. 
26. A Table of Glaſs is 5 Foot, and 45 Tables is a-Caſe, but of 
NEwCASTLE, NoRmabDNny Glaſs, 25 Tables is a Caſe. 
27. A Geometrical Pace is 5 Foot in Length. 
28. A Geometrical Perch 1s 10 Feet in Length: 
29. A Statute Pole or Perch js 16 ; Feet in 1 | 
30. A ſquare Statute Pole or Perch is 252 & ſquare Feet. 
31. A Woodland Pole or Perch is 18 Feet in Length. 
32. A Square Woodland Pole is 234 ſquare Feet. 
33. A Foreſt Pole*or Perch is 21 Feet in Length. 
34. Four Stature Perches is one Chain's Length. | 
35. Ten Chains Length is a Furlong, or Acre's Length. 
36. Four Chains Length is an Acre's Breadth. 
37 Forty ſquare'Perches is a Rood, or a Quarter of an Acre, 
8. Four Roods, or 160 Perches is one Acre. | 
A Hide of Land is 100 Acres. 
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Whereby the folid Content, and conſeqnently 
the Value of any Piece or Quantity of Timber, 
Stone, Sc. that's either round, ſquare, or unequal 
ſided, may be readily found, from 2 Inches 
to 36, the Side of the Square, or one Fourth 
of the Girt, and from 1 Foot, to 40 the Length: 
And therefore by Addition only, may ſerye to 
any greater Square or Length, if required. 
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Side, 36 Inches 
ſquar'd. 


T he Explanation and Uſe of 
the preceeding Table of ſolid 
' Meaſure. | 


HIS Table begins with 2 Inches 
for the Side of the Square, and 


the continual Addition of 
a Quarter of an Inch extends to 36 Inches, 
the Side of the Square ; which 2 Inches, 
&c. for the Side of the Square, or one 
Fourth of the Circumference, is to 
ſought for on the Top of the Columns 
in every Page. 

The firſt Column to the Left Hand 
in every Page ſhews the _ in Feet, 
from 1 Foot to 4o, and of ſuch a Piece 
of Timber or Stone whole. Side of the 
Square, Girt, or Quarter of the Circum- 
ference is ſet down at the Top. 

The three Rows of Figures in e | 
Column under Ft. In. Pa. is the ſolid 
Content in Feet, Inches, and 12th Parts - 
of an Inch, anſwering to every Foot in 


Length in the Left Hand under that 


Denomination. 

Immediately under the Side of the 
Square, on the Top of the Table, you 
have the Side ſquar'd in Feet, Inches, 
and Parts, whoſe Uſe will be hercafter 


deſcrib'd. 


* 


EXAMPLE 1. 


What's the ſolid Content of a Piece 
of Timber or Stone whoſe Length is 20 
Feet, and the Side of the Square, or 
Quarter of the Girt, 9 Inches? 

FIRST, At the Top of the Table 
ſcek for 9 Inches, the Side of the Squate, 
and in the Left Hand Column for 20 
Feet the Length, right againſt which, in 


the Angle of meeting you have 11 3 0, 
as which 


110 E LL £4 


which is 11 Feet, 3 Inches, equal to 11 Feet and a Quarter 
Content ſought. : bh i, th 


. * n * * 
— — — 
. * * 


E L 2. 


What's the ſolid Content of a Piece of Timber or Stone, whoſe 
Length is ; Feet, and the Side of the Square or Girt 16 Inches and 
a Quarter . 

N for 16 Inches at the Top of the Table, and for 35 Feet 
in the firſt Column to the Left, and in the Angle of meeting it 
64 2 2, viz. 64 Feet, 2 Inches, and 2 Twelfths 5 an Inch, | 


1 


_ — 


— 4 1 — n 


— — — 


. 
What's the ſolid Content of a Piece of Timber or Stone that“ 
unequal ſided, and whoſe Sides are 4 Inches by 9, and the Length 
18 Feet ? | 
In this, and all other Caſes of the like Nature, obſerve this Rv rt: 
Multiply the two Sides together, and ſeek the Product on the To 
ot the Table, immediately under ſquar'd, or it you can't find i 
exactly, take the neareſt Number to it, and the Figures over it i 
the Square Root of that Number, which is a mean Proportion 
between the two unequal Sides given, and therefore conſequently in 


the ſame Column againſt the Length, you have the true Content 
of any Piece ot Timber or Stone, the ſame as it it were a ſquan 


In the above Example, the two Sides given are 4 by 9, therefore 
ſay 4 Times 9 is 36, which 36 ſeek at the Top, as before 
which you will find in Pa e 79 under 6 Inches, which is the 
true Square of 36; and againſt 18 Feet the Length, ſtands 4 6 5 
viz. 4 Feet, 6 Inches or a Half, the Content required. 


8 


— 
— 


What's the ſolid Content of a Piece of ſquar'd Timber or Stone, 
whoſe Sides are 8 5 by 16 E, and the Length 9 Feet? 

F1xsT, Multiply the two given Sides, viz. 8 K by 16 K, by the 
Rule laid down in PaGz 61. Cass II. as follows: 


». 


Ft. In. Pa. 


F. of 
1 6 
2 


| an 


8 
11 0 
8 


3 o The Product of the two Sides 
9 The Length. 


Il 


$ 5 2 3 o The true Content. 


The Product of the two Sides is 11 Inches, 8 Parts, and 3 Seconds, 
the neareſt Square Root of which, is 1« Inches 4, which ſquar'd, 
is 138 Inches, or 11 Inches, 6 Parts, as you will find in PAE 84 
under 11 3, immediately under Ft. In. P. right under which, againſt 
9 Foot the Length, ſtands 8 7 6, viz. 8 Feet, ) Inches, and 6 Parts 


the above Product of 11 8 3 cannot be exactly ſquared, as bei 

a ſur'd Number; but as there is but little Difference trom the Trut 
in the Content, it's not very material in meaſuriug ot Timber or 
Stone, as will appear by obſerving the above Operation, where the 
Length 9 Feet, is multiplied into the Product of the two Sides, and 
the true Content produced, which is 8 Feet, 9 Inches, 2 Part, and 
Seconds, which is about one Iuch and a Half Difference. 


Nor, That when you can't find the Product of the 
Multiplication of the two Sides of any Piece of Timber, &c. 
or very near it immediately under ſquar'd, ſeek it in the firſt 
Row of Figures immediately under Fr. In. Pa. and there you'll 


be ſure to find it, or the neareſt ſquare Number -that's poſſible 
to be found. 


in meaſuring of either Square, unequal Sided, or round Timber, or 
Stone, I ſhall now ſhew how to meaſure the ſame Arithmetically: 
It's cuſtomary in meaſuring of round Timber, it a Tree is regu- 
larly Taper trom Bottom to Top, to girt the Tree in the Middle 
with a String, for a mean Circumference between the two Ends ; 
then they double the String four Times, and take that for the 
Girt, or one Side of the Square, ſo that if a Tree be four Foot. 
in Circumference, the Girt or Side of the Square is one Foot; but 
it a Tree be irregular ſhap'd, that is, does not hold its Bigneſs 
regularly, then they ' meaſure it at twice or thrice, according as it 


falls off, and add all the ſeveral Meaſurements together for the 
Content of the whole. a | 


The. 
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tor the Content; which is ſomewhat leſs than the Truth, by reaſon 


Having now, I think, ſufficiently ſhewn the Uſe of the Table. 


—- 
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4 
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is. F X:4.4 ©: L. &:& 


The Dimenſions being taken, you may meaſure Timber by either 
of theſe three Rulcs: 

FI Rs r, 1 . the Girt, that is multiply it into itſelf, and that 
Product by the Length, and divide by 144, and the Quotient is the 
Content in Feet. 

SEcoNDLY, Multiply the Square of the Girt by the Length, 
and that Product by 12, and divide that laſt Product by 1728, the 
cubical Inches in a Foot, and the Quotient is the Content in Feet. 

THikDLyY, By Duodecimal Arithmetick, as in PAO 61, ſquare 
the Girt, and multiply the Product by the Length, and the laſt 
Product is the Content. | 


An Example wrought by all three of the Ways. 


What's the ſolid Content of a Piece of Timber 16 Inches girt, 
and 8 Feet long? | 80 


Second, 
3 
2 16 
Firſt, . 
16 96 
16 16 Third. 
96 The 256 Square of F. I. R 
16 8 the Gire * 4 
— 8 2 
8 Length. Do 13 
144) 2048(14 Feet. 4096 T5 4 
144 "Pp 8 Length. 
3 2% Fee. 1 © 8 Content 
32 Remains. : 7296 
6912 
384 Remains. 


By the firſt Way the Content is 14 Feet, and 32 Inches remain ing. 
By the Second, 10 Feet, 384 Inches remains. ? ? 
By the Third, 14 2 8, the fame as by the Table in Page 89. 
The laſt Method is the neareſt, beſt, and moſt expeditious Way ot 
meaſuring by the Pep. | | 


O F 


SUPERFICIAL, or FLAT 
MEASURE. 


Ready caſt up, for finding the ſuperficial Content 
of any Quantity of Board, Glaſs, Sc. from 1 Inch, 
to 24 the Breadth; and from 1 Inch, to 30 Feet ; 

the Length; and therefore, by Addition only 1 
may ſerve to any greater Breadth or Length. Þ# 


. . 
. . * 


of fiat Meaſure. 
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10 50 4 6 26150 11 © 515 6 
9 52 3 9 27152 10 6 53 5 3 
8 64 3 © 28154 10 oO |55 5 © 
29155 7 36 2 3 29156 9 6 [57 4 2 
30075 6 18 1.6 318 9 2 
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A new Table of flat Meaſure. 
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24 Inches 


broad. 
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An Explanation of the preceding 
Table of Flat Meature. 

1 ſix Columns of Figures, of which two 
of them contains the Length of the 

fourth; and the other four, the Content in 

Feet, Inches, and Parts, according to the 

broad, as expreſs'd on the Top of the Table 

over every . — 

in Inches and Feet, in the firſt and 

fourth Column; the Inches from 1 to 11, 

the Top of the Table, and the Feet from 

I to zo between the fourth and fifth Line, 

long within the ſame. 

he Letters F. I. P. S. ſignifies as follows, 


N every Page of this Table is onda 
Superfices to be meaſured, viz. the firſt and 
Breadth in Inches, from 1 Inch, to 24 Inches 

The Length of the Superfices is expreſſed 
between the third and fourth black Line from 
as is diſtinguiſhed by Inches long, and Feet 
viz. F. ſtands for Feet, I. for Inches, P. for 


Parts, and S. for Seconds; and do thereby 


intimate thatfthe Figures under them are of 
the ſame Denomination. 


„* 


EXAMPLE rt. 


What's the e of a Piece 


ot Board, Plank, Glaſs, or any other Super- 


fices whoſe Breadth is 16 Inches, and the 


Length 4 Feet ? 1 

FIRST, Seek at the Top of the Table 
for 16 Inches the Breadth, and right down 
the ſame Column, againſt 4 Feet in the Left 
Hand Column, ſtands 5 4 under F. and I. 
viz. 5 Feet, 4 Inches, the Content required, 
5 The ſame of any other in the like 

b. | 5 | 


| 


mL r r L E 


— — 


— 
— 


_ 


r of 4 gs 8: . 


What's the ſuperficial Content of a Piece of Board, Plank, Glaſs, 
cc. 25 Feet 8 Inches long, and 6 4 wide? | 
FIRST, Seck for 6 + the Breadth, which you will find in 
Page 119; and againſt 25 Feet long ſtands 14 © 9. 
ECONDLY, Seek in the ſame Column (above) for 8 Inches long, 
and right under the ſame Breadth, ſtands 4 6 ©. 
LasTLY, Set down the Contents one under the other, and 


caſt them up, carrying 1 for every 12, from one Denomination to 
the other, and the Product is the Content required, as follows: 


F 

25 Feet long, and 6 + broad is — 7 AY - 
8 Inches long ) ditto — — 4 6 o 
The Content required. 14 5 3 0 


£34 26-34-82: 


What's the ſuperficial Content of a Floor, &c. 20 Feet long, 
and 10 Feet, 7 Inches, and + wide ? | 

In ſuch a Caſe as this, you muſt firſt Multiply the Feet con- 
tained in the Breadth, by the Length, and then ſeek the Content 
of the remaining Inches in the Table contained in the Breadth, 
and add to the Product of the Feet, and the Product thereot is 
the Content ſought. The above EX AML ER wrought. 


Feet. 


7 2 broad, &c. 20 Feet long by the Table 12 11 


212 11 Content. 
Let's now ſee what's the Content of the ſaid Floor Arithmatically, 


and herein I ſhall ſhew how to multiply by the component Parts 
of a Number, inſtead of the whole. 


NOTE, ' 


EX A f r H 5: 0p 


Nor, The component Parts of a Number are ſuch 
Numbers which being multiplied 9 will produce that 
Number, as in the above Example. Inſtead ot multiplying 10 
Feet, 7 Inches and + by 20 Feet, multiply it by 5, and that 
Product by 4, and the laſt Product will be the ſame as tho' 
it were multiplied by 20 at once, becauſe 4 times 5 is 20, 
See the Work as follows. 


1 „ 
10 7 9 
5 


53 2 9 
| 4 


212 11 © The Product the ſame as above. 


It any odd Numbers are given which are not an even Product 
of any two of the nine Digits, &c. then take two Figures whoſe 
Product come neareſt, either more or leſs than the given Number; 
and add if you took a leſs Number, but ſubſtract it you took more, 
as in theſe Examples. a 

Multiply 61 6 3 by 22 Feet, and 12 9 6 by 23 Feet. 


„ . 1 

6r 6 3 I2 9 6 

7 1 

—— — — —Ü— 

430 7 9 102 4 © 

3 3 

' — — war — 
Too little. 1291 11 3 Too much. 307 0 0 
Add. | Bs Þ% Subſtraft. 12 9 6 

True Prod. 1353 5 6 True Prod. 294 2 6 


— . 


A New TABLE. 

Ready calculated for ſhewing the Value of any Number. of 
Feet, Yards, Rods, Squares, &c. Alſo of any Sorts of Goods, 
Wares or Merchandize, at any Price per Foot, Yard, 8c. from 
Half a Farthieg to 10 Shillings; and by Addition only, ta any 
Price required, | 

iT :2 The 


149 The Prict of the Foot, Tard, Square, Rod, Se. 117 
bring Halt a Farthing. 


| Z VALUE. 2 VALVE. 2 V a LU x. 
8. . s. d. f. 8. 14 8. 1 
I „ 5 Iz] 85 10 24 
»= 1 + o I | 44 5 2 | 86 10 3 
3. 0 1 vf 45 1 $7 10 34 
4 oO 2 [46 5 3 88 11 8 
5 o 22] 47 | 5 3#] 89 It 0+ 
6 oO 3 48 6.0: 1 - 96 | ba 
5 y oO 3 x| 49 6 0 91 nx 
$ 1 50 6 1 92 1 
9 1 0 J 51 6 11 93 1 a3 
10 1 52 3 94 1 
B 6 24] 95 1133 
12 1 144 6 3 96 3 
13 1 2 2| 55 6. 1 97 1 ali 
I4 1 3 | (56) 7 © 98 1 
15 1 34] 57 7 22] 99 10 14 
16 2 © 58 7 1 | (100) I 0 2 
I 7 2 0 | 59 | 7 1 2J (112) 1 
18 2 1 60 1 (120) 2-20 | 
19 2 13] 61 7 2 4] (144) = 
20 a 62 3 200 Be 
21 2 2 J 63 7 3 J (272) 2 10 © 
22 K-41 p 64 8 O 300 3 
23 2 3 J 65 8 / 400 4 2 © 
| 24 3-0: 66 3 500 1 
25 3 0 67 1 600 6 3 0 
26 3 68 8 2 700 1 3 A 
27 3 12] 69 8 2 2 $00 S-&4 2 
(28) Fat 2 70 8 3 900 9 4 o 
29 | 3 7 8 3 2| 1000 160 0 
30 3 372 9 © (zoo) 12 6 © 
2-1. 2 7 9 © (1728) 18 0 0 
32 4 © 74 Y-I 2000 x. 0130 © 
33 4 0 1 75 9 1 2] (2184) 22 
34 41 241 93 3000 „ 
27 4 12 77 9 2 3] 4000 1 
36 4 4 78 Is 5000 8. 13 1 
37 4 24 7 9 3 3} 6000 3 2 6 © 
38 4 3 | 10 o | 7060 3 12 11 o | 
39 8 Jl $1 lo o 3} 8000 4$ 3'4 0 
40 5 0 82 10 1 90 4 13 9 © 
41 - 5-.O 2 83 10 1 2 toooo 3 
42 1 1 10 2 | z0000l 10 8 4 0 C 


1 


— 
— | 6 da OK od on amo oo0000000000eq0G0000006090000000 
=> AAROOOOMHMmMmMOO0O OH +0040 ο e 0 om ETtY0 00% tol 
2 1 — — ug og — bog — — 
— „„ „„ „„ % EF 0 wen wag ns oy 
2 1 ö 7 eee, 
2 

| ner ro aAGoundwGgcenwsoy rg a To G00 0 0 
W Numb GG RY UK AAA NAADN 882838338388 8388 882833 1 28 
> bH umo. RE — — eee — — 2 

NAS SS — Ml wv — e 09 Ao 2 
J. ö . 
FS . 0 AO Nea Nene e nN 0 - mnOomMAmOU MM BY = & Mu 
if a 
* . 0 
S {x 2 e ⁰m 8 QA 
WV < 6 „„ ee AC 
8282 
EO 8 
„FTF MCTQH_I_ARM(_ACMMIANASAEANTY 
4 
77 


eng 
2 
. 2 
3 
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The Price of the Fo 


Kren 


— e4 
Numb. ok tak 0 2 28 


| 142 The Price of the Foot, Tara, Square, Rod, &6c. 7 
being Two Farthings. | 


= | Varve. 2 VaALvuE. 2 VALVE. 
2 HRW. 3. „ AM F 8. L &: <4 
11 43 1 85 3 
2 1 44 110 e 6 3 
3 - 45 S WE 
4 - 46 e 88 3 80 
5 2 A 4&7 2-15 2 89 3 8 2 
6 3 48 8:90 90 8 98 
7 3 2 49 0, 91 $$ 
8 4 O| 50 F< 92 3 10 © 
9 4 2] 51 g £43 93 3 10 2 
10 5 52 2 2 © 94 3 1 © 
11 3 SS: 8 95 3 
tz 1 6 of 54 $ 3 0: 396 4 © o 
13 6 2] 55 8 97 | 4 6-2 
r 7 © (56) a 4 1 0 
15 7-06 $9. #7. 8-4" 8 99 8 1 
16 8 o 58 1 1 les 46 99 0 
17 | 8 2 59 2 5 J (112) 4 8 0 
18 9 © 60 2 6 © (120) g <<. 
19 9 2] 61 2 6 2 (144) 6 08 
20 | 10 of 62 2 7 O 200 8 4 o 
21 zo J 63 2 7 2| (272) 11 6 © 
22 11 64 8" 30; - 260 12 6 0 
23 11 65 $$" 2} - 200: 16 8 0 
24 3 66 2 9 © 500 I o 10 o 
25 1 © 67 2 9 600 „ 
26 13 68 2 10 © 700 1 9 2-6 
27 CY 69 2 10 2| 800 1 13 & 9 
(28) | 1 2 7 2 11 © yoo 117 & 8 
29 T.-0 71 2 11 2| 10000 38. 1 0 
30 * 721 3 oO (I 200) 2 10 © © 
31 I 3 73 3 o 2] (1728) 3 12 0 0 
32 1 4 1-14 3.1 © 2000) | "8 
33 We 75 3 1 2] (2184)| 411 0 © 
34 BF. 76 3 2 c 3000 6 5 © © 
35 1 3 2 2] 4000 F 6 $ 9 
36 1 6 of 78 3 3 of 5000 10 8 4 0 
37 x. 6 A 79 3 3 2] sooo 12 10 © © 
38 3 3 80 3 4 co 7000 14 11 8 0 
39 111 3 4 2] 8200 | 16 13 4 0 
40 18 3 5 © 9000 18 15 0 
| 4! 3. $4 "8 3 5 2] 10000 20 16 8 © 
421-1 9 2 [$]] 3 6 of ecooo! 411342. 
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144 The Price of the Foot, Tard, Square, Rod, G. 
berng One Penny. 


5 VALUE. 1 
8. fl. s. d. 8. 
1 1 43 
2 2 4+ 
3 3 45 
4 + 46 
5 7 47. 
6 © 48 
7 7 49 
8 8 50 
9 9 51 
10 10 52 
11 "2 53 
12 : 0 54 
1 1 5 
5 I 2 [36] 
I5 1 8 57 
16 I 4 58 
17 C..:4 59 
18 1 6 60 
20 = 62 
21 I 9 63 
22 1 10 64 
23 I 11 65 
24 10 66 
25 2 1 67 
26 3 | 68 
27 2 Z 69 
[28] 2 4 70 
29 2 1 
30 2 6 7 5 
31 * 73 
32 2 8 74 
33 2 9 15 
e / 
35 2 11 77 
36 3 0 78 
6 n d > 
38 3 2 80 
39 | 3 3 97 
go | 3 4 82 
41 1 83 
42 3.6 [84] 


3 


I. 


VALUE. 
'd. 


f. 


GNA 


* —_— 


by But 


— — 
OO ow rns o- OD Ons o- ee = 0 © Gow 


” — LY 


— _ 


VAI. 
I 4-8 
1 
77:4 
1.1. 

7 4 
IF 
5 
| BIS | 
1: 
7439 
7 10 
7 In 
8 o 
tw 
2: 

3 4 
9 4 
10 0 
12 © 
16 8 
3 
1 5 0 
I 13 4 
8 2; 
210 0 
2 4 
$- 6 
3 15 0 
4 3 4 
13 6 
7 4 © 
Ss: 6:8 
WE Ws 
13 6 0 
17 
i 314 
25 16 o 
29 Ig 4 
34 2 8 
38 6 00 
BY +: 9 4 
4 1$ 8 


d, Sc. 145 


uare, Ro 


being One Penny Farthing 
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The Price of the Foot, Tar 
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146 The Price 


of the Foot, Yard, Square, Rod, &c. 
being Three Half-pence. 


| E | 2 Vatlew: 2 VAIU ß 

8- l 8. . s. d. f| 8. L. 4 4 
I 2-1 5.4 NW 10 7 2 
2 44 3 86 10 9 © 
3 45 ' HA BR AL. 10 10 2 
+ 46 1 88 11 8 
5 47 C20" 3 89 fp 
6 48 0 8 90 11. 4 8 
7 49 1 91 1 
8 50 8 92 11 6 © 
9 FI E 4 83 as 3:0 
52 . 94 9 9 

2] 53 6: 7 1 95 11 10 2 

of 54 69.0 96 12 :Q -© 

2] 55 6 10 2 97 1 

ol (56) 7-0 of 98 12 3 © 

4 37 e 12 4 2 

of 58 „ 1a 6 

2] 59 7 4 4 (112) I4 © © 

of 60 7 6 of (120) 15 © 0 

2] G1 7. 7: 4 (144] 18 5 © 

o 62 719 0 5 

2] 63 710 2] (272) I 3& DV 

64 8 © of 300 117 6 8 

ö 65 8 1 2] 400 -2 10 © © 

of 66 8 8 500 3 2 6 o 

4 67 8 4 600 315 0 0 

of 68 8 6 700 $ 7 6 SV 

2 69 * $8 7 800 10 © 

of 70 8 9 900 J ia 5 

24 71 8 loco 6 5 © 0 

of 72 9 © (1200) 7 10 © 0 

11 9 1 (1728)] 1016 © © 

ol 74 9-2 2000 12 10 © 0 

2] 75 9 4 2(2184)] 1313 o © 

of 76 9 6 3000 |. 18 15 o © 

i MP 7 9. 7 AS oe] 05 0-70-28 

of 78 9 9 of 5ooo| 31 5 o © 

2| 9 | 9 10 Go | 37 10 0 © 

o $5 19 © ef ©7000 43 15 o o 

2} $1 10 I 2} 8000| 50 0 0 o 

c| $2 10 3 cf gyoco| 56 5 o 

2183 10 4 2] 10000] 62 10 © © 
© (84) | 10 6 of 20000 | 125 0 0 0 


The Price of the Foot, Tard, Square, Rod, Gc. 
being One Penny Three Farthings. 


| £ | VALUE. | £ | VALUE. | 2 VALUE. | 
8. l. . 2 fl. „ d. f = L 2 d. k 
i 1 3 43 3 9 12 4 3 | 
2 3 I 44 $7 7A 86 12: & 3 
3 138 $-06 8 7 12 & 1 
1 1 6- 3 88 14 10 0 
5 3 47 6 10 1 89 12 11 3 
6 10 4 48 EY. 90 „ 
7 10 K 49 7 13 3 1 
8 132 0 3 73 92 13 3 0 
ie 1 93 23 2 3 
10 t 5: 1 7 94 13 8 2 
11 . 1 95 13 10 1 | 
I2 1 9 of 54 7 10 96 14 0 0 ft 
„„ 97 14 1 3 
14 2 0 2 (56) 8 2 98 16 $418 1: 
15 [ 2 2.3] 57 8 3 99 14 5 1 
16 [2 4 © 58 8 5 100 14 7.0 | 
17 2 5 0 8 7 1 16 40 
1 4 1 ie 8 9 120 17 6 © 
19 E 8 10 144) 11 10 
20 2.11 e 62 9 © 200 I 9 2 © 
21 3 0 3| 63 9 2 1| (272)] 119 8 0 
22 3 2 2] 64 9 4 300 2 9 0 
r 65 9:5 400 | 218 4 © 
24 2 6 of 66 991 5-0 3 12 1I © 
25 3 7. 387 9 9 600 4 7 6 © 
26 3 9 2 68 9 II 700 $'. es 
27 3 11 1] 69 to © 800 5 16 8 © 
(28514 1:70 10 2 goo | 6 11 3 © 
| 41 91 10 4 1000 7 5 10 0 
4 4 1 72 10 6 12007 8 15 0 0 
3. 4 6 1 73 10 7 31(172 12 120 © 
. 4 8 of 74 10 9 2000 | 14 11 8 © 
T 49 JJ 75 10 11 1](2184)| 1518 6 © 
3 4 11 2 76 1 3000 2117 6 © 
31 791 11 2 400 | 29 4 © 
| £95546 78 II 4 5000 36 9 0 
144 ;j 3-6 | 0 
38 5 6 J 80 11 8 0 
| 5 8 1} $1 11 9 O 
5 lo c} $2 1111 0 
5 11 31 83 kh © if. 
| 16 1 2 (84) | 2 2 L 


- * 


being Two Pence. 


1 148 The Price of the Foot, Tard, Square, Rod, e. 


1 


Z Varvux. | 2 VA 1 99 þ 7 VALUE. 
Sk ed 0 . . 8. 1 
1 2 43 17 4 85 14 2 
2 + 44 7 4 86 I4 4 
3 6 45 Br 87 14 6 
4 8 46 * 88 14 8 
5 10 45 7 Io 89 14 10 
6 19 $08 8 © 90 15 0 
7 a © -46 8 2 91 15 2 
8 14 50 $ 4 92 15 4 
9 1 51 8 6 93 15 6 
EM 52 8 8 94 15 8 
I 10 94 8 10 95 15 Io 
3 6 54 9 © 96 16 © 
2 2 55 9 2 97 16.0 
2 4 [()] 9 4 98 16 4 
2 6 5 99 16 6. 
2 $ 58 9 8 (100) 16 8 
2 10 59 9 10 | (112) 18 8 
3 0 60 10 o (120) j 1 0 
1 G1 10 2 (144)] T7 40 
3 4 62 10 4 208 I-23 68 
3 6 63 19 6 (272)] 2 5 4 
3: 8 64, 10 8 300 2 10 0 
3 10 6 5 10 10 400 3 6 8 
4 o 66 It © 5oo 63-8 
4 2 6+ 11 2 600 130 8 
4 4 68 11 4 700 | 5 16 8 
4 6 J 69 1 Soo 613 4 
5 75 11 8 900 ; 10 
4 10 7I II 10 oo 8 6 8 
5 0 72 12 © (1200) | 10 0 © 
5 2 73 12 2 (1728) | 14 8 © 
5 4 74 1 2000 | 16 13 4 
5 6 1 (2184) | 18 4 © 
5 8 76 12 8 3099 | 25 © © 
5 10 77 12 10 4000 33 6 8 
6 © 78 3 © 5000 | 41 13 4 
6 2 79 13 6000 | 50 0 9 © 
„ <> 80 13 4 7000 58 6 8 
6 6 81 13 6 $000 | 66 13 4 
6 8 82 3:'$ g000 | 75 o o 
6 10 83 13 10 10000 | 83 6 8 
A [84] I 14 © 200 | 166 I3 


The Price of the Foot, Tard, Square, Rod, Sc. 149 
being Two Pence Farthing. 


4 VALUE. 2 | VaLve. 2 VALVx. 
3, fl. „ d. ff Es d. Q 2 6:44 8 
1 2 1 43 50S 4 85 1 
— 4 21 44 6:3 A 85 1 5 
3 6:3: 45-3. e wo 3-4 
4 9 of 46 C7 88 16 6 © 
5 1 1 47 E 89 16 81 
1 6 1111 48 9 © 90 16 10 2 
BY 13 1 409 9.8.3 91 18 
3 1 A: 49 9 -< 8 92 I 
944414: S079. 0-0 89 17 5 2 
13 1100 $4 „ 94 1717 2 
1 9 11 1 95 17 9 3 
I 12 273. 56 10 3 £2 96 18 © © 
13 F 1 9 97 18 2 1 
14 & - 7. e 10 6. &*- -4f 18 4 2 
15 11 1 99 . 
16 3 0 of: 58 10 lo 2] (109) 1 
17 3 2 19 iii 1 
18 3 4 60 | 11 3 (12200 1 2 6 © 
19 ö Ii 5 1 (144) 3 
20 3 9 of 62 11 7 3 -- $00 3.4702 
21 3.17 1] 63 11 9 3 (272) 211 © 0 
22 1 1 300 2 16 3 .0 
23 $- 3. 34-65 12 2 1 400 1 
24 4: 6-0 66. 3 12 4 100 1 
25 "$3 Ss ©} 12 6 J - 609 ö 
26 4 10 2} 68 12 0 700 i 
27 1 o 31 69 I2 11 1 8090 7 10 0 0 
7 3 70 13 1 2} 90 8 9-0 
29 1 50-38 13 3 J 1000 91 
30 $- 7 4 78 13 6 q (12009)] 11 5 © © 
31 1 0. 729-4 nne 26-4: 9.49 
32 6-0 of 74 13 10 2] 2000] 18 15 © 5 
33 6 2 I 75 | 14 © 3 (2184)] 22 9 6 © 
34 6 4 J 16 14 3 J 3000 28 2 6 © 
| 35 6:6 1 14 5 1 42004 37 10 F 0 
36 $- 9 ich --38 14 7 2 40064 66 13 8-9. 
37 $31 0 14 9 3 Goof] 56.5 o o 
35 3 80 $8 0 7000 65 12 6 © | 
39 7.3 3:8 15 2 8000 55 © 0 0 
45 16 82 1 4 J go0o] 84 7 5 © 
41 7 8 1} $3 15 6 oo | g3 15 © 29 
42 17 10 2 [84] | 15 '9 ct 20000 187 10 © © {] 


159 The Price of the Foot, Tard, Square, Rod, & 


being Two Pence Halt-penny. p 


— 6 in 1 
25 VAILur. 25 | VAaLve. | 2 Fairies. | 
8. il s. d. f. 9 N. 1 8. L's 4-4 
I 2 43 6 11. 8 85 1 7 
2 | 5 44 $::S-Þ 86 | 17 1 8 
. 45 94 $$ {2 ER 
4 — 46 9 88 18 4 0 
5 10 47 9 9 By 11 
6 1 9 48 lo © 0 90 18 9 © 
7 1 4 1 30 2--þ 91 18 11 2 
8 1 8 50 40 5 C 92 19 2 0 

. Fl „ 19 4 2 
10 2 J $2 10 10 © 94 19 J 0 
11 2 3 53 11 9 95 19 
12 2 6 54 8 96 418 8 
13 2 8 55 1 Ee. 0 I. OW Bt 
14 2 11 (56). on n 
15 3 57 It 10 2 99 10 7 8 
18 33 58 | + Ber 0 100 0 
17 3 6 2 59 12 5.94 (119)] 1: 3740 
18 13 60 12 6 ol (120) 1 5 
„5 Ci 1 8 J "(144)]  1'10 5050 
20 4 © 62 E 200 $- 1 SEV 
21 4 4 „ (27) 216 8 © 
22 4 7 9 64 | | hy 300 „ 
23 4 9 2] 65 $3 00 4 8 
24 5 © 2 66 13 9.0 595 8:46 9 
25 5.2 7 13 ir „ 65 :0*D 
26 5 5 © 6$ 14 2 © 700 y-- 4. 45D: 
27 5 7 2] 69 14 4 2} 3800 3 

(28) 5 10 p 7 j 1g 7 & - 900] 9: 7 6&0 
29 6. | I4 9 looo] lo 8 4 © 
30 | 6 3 of 72 } 15 o © (1200)| 1210 © © 
31 6 5 2} 73 | 15 2 4 (1739)] 18 © © 
32 6 8 © 7 8 2050) | 20 16 8 © 

| 33 „6 lo 2] 75 15 7 2] (2184)| 22 15 © © 
34 1323 176 15 10 3000 31 5 0 © 
25 1:3 877 5 5 © 4000 41 13 4 © 
36 7.6 78 16 3 & 5000] 52 1 8 © 
37 . 16 5 2] 6000] 62 10 0 © 
38 7 11 of 80 16 8 of oo | 72 18 4 © 
39 8 1 2 $1 16 10 2] 8000] 83 6 8 © 
40 8 4 cg 82 19 1 © gooo| 93 15 :0 © 
$1.'] $ 6 2| $3 17 2 2] loooo | 104 3 4 © 
42 1 8 9 4 [$4)4 1; 6 of 22000 | 208 6 8 © ! 


The Price of the Foot, Tard, Square, Rod, Sc. 151 
| being Two Pence Three Farthings. 


2 1 Z | Varvs. 7 Varvs. 
3. l. s. d. * > 39 8 es „ 
I 2 3 43 9 10 1 85 95.9 
2 3 4 44 10 1 © 80 19 8 2 
3 8 1145 1a 3 87 i 
4 11 ©: 46 8 88 1 
F 10 9 1 89 19 4 $ 
6 1 4 2) 48 EX 90 . 
7 121 1 91 1010 
8 I 10 © 50 3 0. 92 e 
9 = = = tf? Th Se £24 
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| The Price of the Foot, Tard, Square, Rod, Sc. 
being Three Pence Farthing. 
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3 d G di |:2$ 0: 56 8000 | 210 0 0 
40 P10 0 62 a 0 9000 | 235: © 0 
41 1 046 23 2 1 6 |} 10060 | 260 © © 
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11 17111 13 118 9 95 1 
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| 14 7 -7 ol ($6) [ 1170. 4 o 98 2 13 10 
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24 13 0 111 9 0 100 13 IO 10 o 
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26 14 21 1 16 10 200 18 19 2 O 
27 14 7 117 42 21 13 4 © 
(28) 15 2 117 11 900 . 
29 15 8 2 1 18 5 1000 S720 
30 P16 3 1 19 O of(1200) 32 10 0 0 
31 16 9 119 6 4(1728) 46 16 © o 
32 | 17 4 3 2000 3x . 3 $ -.0 
33 | : #5 10 12 © 7 2](2184)| 59 3 0 o©o 
2s ©: 18-74. g” 1-42 3000 81 5 © © 
35 18 11 8 10 4000 108 6 8 o 
36 19 6 a $: 3 5000135 8 4 0 
[7--P1-+0.Þ 2 2 9 2] 6000 | 162 10 0 0 
$5. £170 7 2 3 4 0 7000 | 189 11 8 o 
rn 2 3 10 2] S0 | 216 13 © © 
ins 2 4 5 of goco | 243 14 8 0 
41 1 1 4 2 4 11 2] 10000 | 270 16 © o 
1 4211 2 9 | 2 1.6.01 20000 1 541 12..0..0...1 
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4 8 n 92 2 13 $ 
BY. „ 93 2 14 3 
5 10 52 110 4 94 2 14 10 
8 9 $3 41 95 3 
7 © $3 j 1 FE...6 96 2 16 © 
ö 7 55 & | US 97 2 16 7 
„ 1 I$6)-1-2-38 $ 912.17 2 
79.1]: 35 1:4 14-8 99] 217 9 
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48 03-17 26-09 [272] "23S © 
12 10 G 1.1 37-54 300 $8 15 © 
13 4 65 | 1 17 11 400 II 13 4 
14 0 66 1 18 6 500 | 14 11 8 
14 7 iner 600 17 10 © 
15 2 68 | 119 8 500] 20 8 4 
15 9 $9 18:05 8-- 800 | 23 6 8 
16 4 170 2 © 10 900 | 26 5 o 
16 11 1 1 7 10 29 3 4 
x9 6 722 2:0 | [1205] $970: 
18 1 72 227 [1 728J][ 50 8 o 
18 8 | 74 2 3 2 2000 | 58 6 8 
19 3 75 2 3 9 2184] 63 14 o 
19 Io 76 2 4 4 3000 | 87 Io © 
118981 r 4000 116 13 4 
1 1 0 [78 |2 5 6 | 5000 | 145 16 8 
1 79 1 6000 |] 175 o © 
12 8 80 6 8 7000 204 3 4 
„ BY” EET. 8000 | 233 6 8 
r 3. 4 $2 3 710 9000. 262 10 o 
41 1 311 83 2 8 5 | 10000 291 13 4 
42 2 4 6 | [84] |2 9 o | 20000 1583 6 8 4 
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29 18 12 71 2 4 4 2] looo 0 © 
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40 [1 6 8 | $2 |214 8 g000 300 0 0 
41 j1*7 4 33 [15 4 1000333 6: 8 | 
42...1.1.-.8::0 [84] | 2 I6 oO. 20000 | 666 13 4 . 
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being Ni ine Pence. 
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Ss 193-1134 13: 4 3 
1 6 44 1713 c 86 $4 6 
. 214 34 3 
3 0 46 | 114 6 88 g 0 S 
$3 101-13 $$: 8 89h 3 6 9 
4 6 43 | 116 © 90 3 2 6 
5 3 | 49 [116 9 og: 3:8 3 
6 © 30 117 6 92 3898 
6 9 5i | 118 3 93 3-9. 
3 32 1 19 8 [ 84 3 10 6 
e 1533 [349-9 95] 317 3 
9 © 54 | 2 0 6 96 3 12 0 
1 ne 97 3 12 9 
10 6 (56)] 2 2 © 981 3 13 6 
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| 12/0 58 1 3 6 100 * 43 
12 | 59 [2 4 3 | 012)Þ 4 4 0 
13 6 | 60 2 5. % | (129)] 410 0 
73 2 5 9. | [144]] 5.8 © 
$40 2 6 6. 200 7 10 © 
+. "A 58 2 7. 3- | [272]] 10 4 © 
16 6 2 8 0. 300 N 
17 3 8 400 [ 15-0 o 
18 © 2 9 6 500 18 15 © . x 
18 9 2 10 3 600 | 22 10 © * 
19 6 2 11 0 700 | 26 5 © 
1 63 2 11 9 800 | 30 0 © 
1 17 0 2 12 6. 900 | 33 15 0 
1 1. 9 6.1%: 4 1000 | 37 10 © 
I '2. 6 2 14 ©. | [1200]J}3 45. © © 
1 98 3 2 14 9 | (1728]] 64 16 o 
114 0 2 15 6 2000 | 75 © © 
11 4 9 2 16 3 | (2184]] $1 18. © 
1.17 6 2 17 © 3000 | 112 to o 
1 6 3 2 17 9 4000 | I50. © © 
1 7 68 2 18 6 5000 | 187. 10 © 
17 9 2 19 3 6000 | 225 0 © 
1 8 6 3 0 7000 | 262 10 © 
11 9 3 3 SS 80e0 |] 300 0 0 
1110 © 3 x 6 gooo | 337 10 9 
11 10 9 3 2 3 | ie000 375 © © 
III 6 2. 0:0 759 0 o 
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30 55 0 723 © © (zoo) 50 © © * 
31.13 5-10 73 | 3 © 10 [(1728)] 72 o o 
32 1 WY 2000 833 6 8 
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1 34 118 4 36 3 3 4 [ 2-00|125 o © 
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35 [ 0. | 78-]3 5 o | 4ooo|208 6 8 
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139 ]112 6 81 33 7000 | 333 6 8 
140 [| 1 13 4 82:13 8 4 9000 375 © © 
41 | 1.14 2 83 | 3 9 2 looo | 416 132 4 
e 2 20990 | 833 ik. 


173 


d, Square, 
Half 


The Þ 


Rod, Sc. 


penny 


Oo GSOGOG Onoanoanonoo000000000000000000000080000 
rogge g odge ooOOοοοοο 


4 oc ro nu e 
HH + HH 4 


NC Aha 


4 
— 


—0 . PA „ 100 D e 0 9 


my by by Pl by yg buy ud gy 4 — — — 4 bay mY by „ bad 
„bb dd 


S 
vL 
S 
— 
Rs 
I 
> = 
80 
D. 8 
28 
> 


Numb. 


q = © © WOES 


Ls, 


co co - rere oo 5 


hy by Py — Wy = — D — — 


e ( x> no 1— 1 £9 2 2 


— 2 — — —ů — — 2 —— 


. 0 


O — e 
MY — — 


13 
14 


—B ue” 


174 The Price of the Foot, Tard, Square, Rod, Sc. 


= 


being Eleven 


RY 


VALUE. 


d. f. 


— VALUE. 
p84 f 
ES 11 
„110 
3 3 . 
4 3 8 
5 4 7 
2 1 0 
7 ' 8 
8 | 7 4 
9 7 8 3 
© 9 2 
11 | ff EP 
iz 11 0 
13 11 11 
14 12 10 
15 13 2 
16 14 8 
12 7 
18 16 6 
19 + 
20 18 4 
21 19 3 
82-11 © 3 
rr 
11-8: 0 
11 4 32 
26 | 1 3 10 
#113 4:9. 
(28) 1 5 8 
29 1 8 5 
. 
i 
3219 4 
33 | 3 41@- 3 
34 1 11 2 
"REN 8 
86.11.13 © 
7.1 1-13.11 
38 | 1 14 10 
39 |115 9 
4o | 1.16 8 
41 | 1.17 7 
1 18 6 


© OG SSSSSSASSPROIY| = 


© Ou owe 0e 
> wn 


bet — 


WY Bd 
BO OO nr eO 00888 


. : — — 
Ou rn eO oe 


* 


ese ses S 


—— M5. 
wm pwn O00 Ow CL Oo wm bw =O 


[we] 
— 


by — wy 


\S © ow Om oÞaw Þ - O © gw 


10 


my bet 


— — 


| ODS OS OOO Oo eO O MD 


O Cre e 0 = 


1 


1 


: 


= | 
Þ ; 
wy 2}. 
2 
— 
8 | 
L al 
241 
S 8 
I 
2 8 
v & 
ja 
=> 
N 
LL 


Yonuodododgoagdoadgco 0000 0:0:0:6, 0.0.0.0. 0.0. 0.0.0.0 0.0;:9.0 b 


| * Noon NN og o O o o cee o o 00 
„ggg zee 22.9 99Þ 
. *v — 6 

= [<xxererereeereer+eans an 20% PAPSIRT EIA AP IJ 


The Pr 


bot 


92 © O 
2322383385 
J NN * 8 
8 — 
— Tre ele 
a 0 — — : , © © = rn 5 
—⁰ 4 0 AN N Noo r gas \S 
X M ap AO r® 1— — + wo ra e 
© 4 way we”  RLNE 0-0 ewe eo I ® the op op Bom > 
> AGG AAN AN NANA NN NGN NAN && c e eee e e e e 
— — — — 
= G "AQ Se non ef © © 4 Qq ca Wo mo 0 4 
1 ” 
Numb Sr REESE EESES KD en 
eee - 5 * I I „ af- . O - 9 7 7 * 
10 „o o GO lA RR N Nn oOo -O O O MN. abs | 
2 — — — — b — _ Wy My —u— - 0 
- eee rr | 
"=p 2222249 
— ———— * 8 Se 
e en = © O ITE NECES bad bod 22 


— 


— 
iy | 
K 


' 


The Price of the Foot, Yard, Square, Rod, Ge 
being One Shilling. 


1 


—— 


VALUE. 


9 wv eawmeppyu np » quunN 


8 W U U U Bo 


asd Gs Aw Þ ww 


hy — buy 
S ow Aumepyw Og = 


þ + +Þ þ + v> Us U3 US 3 WI UI I WI I I 3 19 2 VI 93 99. 99. 99 9 8 NN 


Mn 


— NAA bp >> ÞSSS 


pe Wd og boy og — — 
Þ 0 © OS Sn 


10 


| 


000000000h0<09000000000n0 


| 


* 


The Price of the Foot; Tard, Square, Rod, Sc. 177 


being Two Shillings. 


< | Varvz. - | VALVE. 2 VALVE. 
8. 1 SN 1 3 11 
* 2 43 4 6 5 8 10 
1 4 44 4 8 86 8 12 
3 6 45 4 10 87 8 14 
4 80 46 4 12 88 8 16 
72 10 47 4 14 89 8 18 
6 12 48 416 90 9...0 
7 14 49 4 18 91 9.2 
5 16 50 0 92 9 4 
929 1 1 #8 93 9 6 
10 1 © 52 5 4 94 9 8 
11 1 2 53 8 95 9 10 
12 I 4 54 2 96 9 12 
5 55 | 510 97 9 14 
14 4 8 15611 5 12 98 9 16 
191 16 57 | 5 14 99 9 18 
I6 1 12 58 5 16 100 lo 0 
17 114 59 5 18 [112] 11 4 
18 1 16 60 6 [120] 12 © 
19 1 18 61 6 2 [144] 14 8 
20 2 © 62 6 4 200 20 0 
21 2 2 63 6 6 [272] 27 4 
22 3 4 64 6 8 300 30 © 
43 2 6 65 6 10 400 40 0 
E 66 6 12 500 50 0 
25 2 10 67 6 14 600 60 © 
26 | 2 12 68 6 16 790 70 o 
27 2 14 69 6 18 800 80 o 
[28] [ 2 16 70 3 8 900 90 © 
29 2 18 3 ox 3 looo 100 © 
30 3 © 72 7 4 [1200] 120 0 
31 "a 73 7 6 [1728] 172 16 
32 3 4 74 1 8 2000 200 o 
33-14" 6 75 7 To [2184] 218 8 
34 Ev 76 7 12 3000 300 © 
I 35 3 10 77 1 14 4090 400 o 
| 36 3 12 78 7 16 500O 500 © | 
37 3 14 79 7 18 6090 695. © | 
38 3 16 980 8 © 2000 700 o 
| 39 3 18 81 13 8000 802 © 
40 4 © $2 8 4 9000 900 O 
Ct. #4: 2 83 8 6 ooo | Io00 o 
42 | 4 4 | [84] | 8 8 | 2000 } 2000 0 
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being Three Saline 
VALVE. 4 VALVr. BE - - VAaLuz 
3 43 6 9 85 12 15 
6 44 6 12 86 12 18 
9 45 | 6 15 7 SE, 
I2 46 6 18 88 13 4 
15 4 89 13 7 
18 48 17 © 90 13 10 
S 1 49 3 91 43 13 
BY 50 7 19 92 13 16 
1 51 729 93 13 19 
I 10 52 7.16 94 14 2 
1 173 53 / 19 95 14 $ 
116 54 8 2 96 1 
1 19 55 8 5 97 14 11 
2 2 (56) 8 8 98 14 14 
2 5 57 8 11 99 I4 17 
2 8 5$ | $14 100 I5 © 
2 11 59 S 17 (112) 16 16 
2 14 = 9 © (120) IS © 
2 17 61 23 (144) 21 12 
18 62 9 6 200 30 0 
3 63 99 (272) 40 16 
3 6 64 | 9 12 300 45 © 
3 9 TT 400 60 O 
312 66 9 18 500 75 © 
3 15 $74 *T: 2 600 90 o 
3 18 68 10 4 700 105 © 
& -'x 99 10 9 Soo 120 © 
4 4 70 10 10 900 135 0 
1 9 71 19 13 I 00090 150 © 
4 10 72 |j 10. 16 (1200) 180 © 
4 13 13:1** 19 (1728) 259 7 
4 16 7: 1 3 2 2.000 300 © 
4 19 73: 2-5* 8 (2184) 327 12 
$3 76 | 1T 8 3000 459 © 
3 1 11.4 4000 | 600 © 
3 8 78 | 11 14 5000 750 © 
5 11 py 235-39 6000 900 © 
5 14 % [| 12 95 7000 1050 0 
117 81 12 3 Sooo 1200 © 
6 © 82 I2 6 good 1350 0 
2 83 | 12 I 0009 1500 © 
6 6 [84] | 12 12 20 00 3000 o 
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being Four Shillings. 


5 | VaLvs. 5 | VALvus. 2 VAaLu x. 
8. 1 8. E. G. F. „ 
I 4 43 8 12 $5 237.- © 
1 8 44 8 16 86 17 4 
— 45 | 9 © 87 17 8 
4 16 46 9 4 88 17 124 
© $20 47 | 8 89 17 16 
6 3 48 9 12 90 $8 06 
BE £7 49 | 9 16 91 18 4 
| 8 1 12 50 10 0 92 18 8 
39 1406 Fl 10 4 93 18 12 
10 2 0 52 10 8 94 18 16 
111 3 53 10 12 95 | 19 © 
12 2 8 54 10 16 96 19 4 
13 2 12 n 97 19 8 
14 2 16 (56) | 11 4 98 19 12 
15 8 $7 18 99 19 16 
16 3 4 58 | II 12 (100) 20 0 
17 3 8 59 | It 16 (112) 22 8 
18 3 12 60 142 0 (129 24 0 
19 3 16 61 + We © (144) 28 16 
25 4 0 62 | 12 8 200 40 © 
21 4 4 „ (272) 54 8 
22 4 8 64 12 16 300 60 © 
23 4 12 63 13. 8 409 80 0 
24 4 16 66 1:13:23 500 100 o 
1 67 -1-43- 8 690 I20 © 
26 me 68 13 12 700 140 © 
3 138 69 | 13 16 809 160 © 
(28) 5 12 A 909 180 © 
$9 "7-4 T6 71 14 4 I'990 200 0 
30 6 © 72 | 14 8 (1200) 249 © 
31 6 4 73 14 12 (1728) 345 12 
32 6 8 74 14 16 2000 490 © 
33 6 12 11-55: © (2134) 436 16 
34 6 16 76 3 15 8 3000 600 © 
35 3. 77 11 0 4200 800 o 
36 5.4 53-3 16-12 5009 Ioo00 © 
37 7 79 | 15 16 6000 1200 © 
38 7-12 80 | 16 © 7000 1400 © 
39 7 16 or 46 4 8500 1600 © 
40 8 o $2 116 8 9900 1800 0 
41 8 4 83 | 16.12 10090 2500 o 
42 8 8 [$4] ] 16 16 | 20000 | 4009 o 


180 The Price of the Foot, Tard, Square, Rod, Ge. 
being Five Shillings. 


| 2 | VALUE. 2 VALVxr. 1 Vis. | 
A Ev 8. 1 1 d. 3. 1 
I 5 43 | 10 15 85 1 
2 10 24 | 11: © 86 21 10 
3 15 nn 87 21 I5 
4 1 0 46 11 10 88 22-0 
5 t--:4 47 | 11 15 89 22 5 
6 I 10 8&5 [12:0 90 22 Io 
„ . 91 22 15 
1 50 | 12 10 92 23 0 
9 $27 SI 245 93 33 
10 2 10 1 94 23 10 
11 2 15 3 95 23 15 
12 3 8 $8 1 x6 96 24 o 
13 . 55 | 13 15 97 24 3 
141 3 10 (56) | 14 o 98 24 10 
„ 57 14 5 99 24 15 
16 4 © 58 14 10 100 25 0 
A 59 | 14 15 (112)] +28 „ 
18 4 10 60 | 15 o (125) 30 0 
19 4 15 61 5 3 [14.4] 37 | 
20 5 8 62 | 15 10 200 50 © 
21 3 3 63 | 15 15 [272] 68 ©0.. 
22 5 19 64 | 16 © | 300 75 0 
23 5.15 05 | 16 5 4.90 100 o | 
| 24 6 O 66 | 16 10 520 125 0 
25 1 67 16 15 600 150 o 
26 6 10 68 117 5 "OO 1 ©» 
27 6 15 Bo 117 5 SOO 205 © 
| (293-4. 34:0 70 17 10 900 225 © 
| 29 1 1 looo 250 0 
| 38 710 72 18 0 [1205] 300 0 
0 31 * 15 $4 138-5 (1728) 32 0 
ih 8 © 36+ 23:30 2000; |-- - 500 0 
33 V4 $ 75 | 18 15 [2184] 546 © 
34 8 10 76 :3-19.--0 zoo 750 © 
35 8 15 1711 4000 1000 o 
ö |. 36 9 © 78 | 19 10 5000 1250 © 
35 9 5 79 | 19 15 69009, 1500 o 
| 3 9 10 8 20 o - 000 1750. © 
39 9 15 ox 0 5 Soo 2000 O 
40 | Io © 82 20 10 gooo 2259 © 
| 41 Io 5 83 20 15 'I0090 2590 © 
| 42 | 10-10 84]:4-21- © 20000 5000 o 
| — — TO — — 


| 
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being Six Shillings. 


8 


2 VALUE. 2 VALUE. - VALUE. 
8. E& -© 2 L-- $4 3. L 
1 6 +1 233 19 85 | . 
2 12 44 13 4 $6 25 16 
3 19 45 13-.1D.......4 87 as 2 
14 1 46 13 16 88 26 8 
5 1 10 47 14 2 89 26 14 
= I 16 48 | 14 8 90 27 0 
1 49 | 14 14 91 . 
8 2: 8 ne 92 | 27 12 
9 2 14 $34 15-6 93 7 18 
10 $0 52 | 15 12 94 28 4 
111 6 ˙ nr 95 | 28 10 
I2 3 42 54 | 16 4 96 28 16 
13 3 18 55 | 16 10 97 29 2 
14 4 4 (56) | 16 16 98 29 8 
15 4 10 $7.24 CT. 99 29 14 
16 4 16 . loo 8 
E 59 | 17 14 (112) 33 12 
18 "8. 60 |.18 0 (120) 36 O 
b 19 | 5 14 61 | 18 6 (144) 43 4 
20 6 © 62 18 12 200 oO © 
21 6 6 63 | 18 18 (272) 81 12 
22 6 12 64 19 4 300 90 o 
23 6 18 65 19 10 400 120 O 
2 1 66 | 19 16 500 150 0 
25 7 10 67 20 600 180 © 
26 7 16 68 20 8 700 210 © 
| 27 1 69 20 14 800 240 0 
28) | $ 8 0 21 0 900 2:0 © 
29 8 14 an 1000 300 0 
25 9 „ 72 | 21 12 (1200) 360 oO 
319 6 73- 121 T9 (1728) 5188 
32 9 12 * 1:22 4 2000 6590 © 
| 33 | 9 18 75 | 22 10 P(2184)] 655 4 
34 110 4 76 | 22 16 3000 900 © 
33 10 10 17 1.203 © 4000 1200 0 
36 [10 16 78 38 5000 1500 o 
37 1 910 6000 1800 © 
2 11 8 8> | 24 © 7200 2100 0 
39 | 11 14 81 | 24 6 8000 2400 © 
40-1 13: o $2 | 24 12 9009 2700 © 
41 I2 6 $3 24 18 looo 3000 o 
| 42 | 12 12 (84) 25 4 | 20990 | $000... % 


182 The Price of the Foot, Tard, Square, Rod, Ge. 
being Seven Shillings. 
2  VaLvus. | 2 VALVE. 7 VALUE. 
2 1 8. I. s. d.] 8. I. s 

Fi 5 43 3 84. 7 - #44 29 15 
2 14 44 | 15 8 86 30 2 
: the 45 | 15 15 87 30 9 
4 3 46 | 16 2 88 30 16 
5 I 15 47 | 16 9 89 _ 
6 22 48 16 16 90 31 10 
7 »:.-9.. 2 109 - 4-31-48 97 3117 
8 2 16 50 17 10 92 32 4 
9 32 3 31 41217 93 32 11 
10 3 10 52 | 18 4 94 32 18 
1 $19 53 18 11 95 33 5 
12 | 84 54 | 18 18 96 33 12 
I3 4 11 . 3 19-3 97 33 19 
3 4 18 (56) I9 12 98 34 6 
15 BY E 3 34 13 
16 5 12 58 20 6 (100) 35 0 
17 5 19 59 | 20 13 (112) 39 4 
18 6 6 60 | 21 © (120) 42 0 
I9 6 13 G1 a2 57 (144) 50 8 
20 1 0 62 [21 14 295 10 © 
21 7-7 63 | 22 1 (272) 95 4 
22 7 14 64 42 300 105 o 
23 8:1 65 22 15 400 140 © 
2.4 8 8 66 23 2 500 0 
25 815 67 23 9 600 210 © 
26 9 2 68 | 23. 16 700 245 © 
1 $3 9 9 69 | 24 3 890 280. 0 
(28) | 9 16 70 | 24 10 900 315 © 
29 lo 3 71 24 17 1000 350 0 
30 | 10 10 72 | 25 4 (1200) 420 © 
31 10 17 73 25 IL (1725) 604 16 
32 11 4 74 | 25 18 2000 700 o 
33 | 11 11 71 [26 5 (2184) 764 8. 
34 | 11-18 76 | 26 12 3000 1050 o 
e 77 | 26 19 4000 1400 0 
36 12 12 78 5 5000 1750 o 
37 | 12 19 19. 27 13 6500 2100 © 
398 113 6 80 28 © 7000 2450 © 
28 8000 2800 © 
O 
O 
© 


The Price of the Foot, Tard, Square, Rod, Sc. 183 
being Eight Shillings. 


© Varun. 2 VALUE = | VALUE, 
F 1. 4 0 
XY 8 43 | 17 4 8 34 © 
2 I6 44 | 17 12 | 86 26 -8 | 
3 1 4 45 18 © 87 34 16 
4 18 46 | 18 8 88 35 4 | 
5 2 © 7 18 16 89 35 12 
6 1 8 10 4 90 36 0 
7 2 16 49 | 19 12 91 36 8 
8 | 3 4 r 92 36 16 
ie 3-53 20-9 93 37 4 
0 52A 20 16 94 37 12 
11 4 8 $3. 181 4 BEL 38 © 
12 | 4 16 54 21 12 96 38 8 
13 5 4 $5 2 97 38 16 
14 5 12 (56) ''22 8 98 39 4 
15 8 57 22 16 99 39 12 
16 3 58 23 4 100 40 0 
: 17 | 6 16 3s {23 mk (112) 44 16 
18 4 60 14 © (120) 48 © 
19 ” 14 $6 1448 (144) 1 12 
20 8 © 62 24 16 200 8 o 
21 8 8 63 , 25 4 (272) 108 16 
22 8 16 64 25 12 300 120 0 | 
239 4 65 26 © 400 160 © | 
24 9 12 66 26 8 5-0 200 © | 
25 10 © 67 , 26 16 609 240 © 
26 | lo 8 638 127 4 700 280 © 
2 10 16 69 27 12 800 320 0 
(28) ] 11 4 70. 28 0 900 360 0 
29 | 11 12 78 ! 28-8 I000 400 © 
20. 1-13 © 72 28 16 }(1200) 480 0 
31 8 13229 4 (1728) 691 4 
32 12 16 74 | 29 12 2000 $50 0 
33 1 18 4 0 0 (2184) 873 12 
34 13 12 76 | 30 8 3000 1200 0 
35 14 © 77 30 16 4000 1600 o 
36 | 14 8 894 5000 2000 o 
37 | 14 16 79 | 31 12 6009 2400 3 
3 15 4 O $26 7009 2800 o 
39 15 12 81 $23” 2 $90 3200 0 
40 | 16 © 82 | 32 16 9020 3600 o |; 
41 16 8 83 1 10000 4000 o 
42 1] 16 16 ($4) | 33 12 20000 $0029 o 
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eing Nine Shillings 
3 VArux. - VALvuE. 4 VALUE 
J. Li's d 8. 1 8. 1. 8. 
I 9 43 | 19 7 S5 38 5 
2 18 44 [19 16 . 38 14 
3 33 3 B 7 3 
4 I 16 46 | 20 14 88 — 12 
1 47 21 3 89 40 1 
6 2 14 48 21 12 90 40 10 
"OS 3 49 22 1 91 40 19 
8 3 12 50 22 10 92 a> 3 
9 41 1 FI 22 19 93 41 17 
10 410 52 23 8 94 42 6 
11 4 19 53 23.17 95 42 15 
18 $» 54 | 24 6 96. 43 4 
I3 5 17 55 24 15 97 43 13 
14 | 6 6 [56] ] 25 4 98 44 2 
I5 6 I5 57 | 25 13 99 44 11 
I6 1 4 38 26 3 1oo 45 o 
17 7 I3 59 26 II [112] 5o 8 
18 8 2 60. 27 o [120] 54 © 
19 1811 61 27 9 (144) 64 16 
20 9 © 62 27 18 200 90 ©O 
21 9 9 63 28 7 (272) 122 8 
22 9 18 64 | 28 16 300 135 © 
23 | 10 7 65 829 5 400 180 © 
24 | 10 16 66 | 29 14 500 225 © 
25 [11 5 67 30 3 609 270 0 
26 | 11 14 68 30 12 700 315 © 
27 13 3 69 31 1 8oo 360 © 
[28] | 12 12 70 | 31 10 900 | 405 o 
29 31 71 31 19 1000 450 © 
30 | 12 10 72 32 8 (1200) 549 © 
31 | 13 19 73 | 3217 |C1728) 777 12 
32 | 14 8 74 | 33 6 2000 990 o 
33 1417 75 | 33 15 (2184) 982 16 
34 © ey 76 34 4 2000 1350 0 
35 . 67 34 13 3000 1880 O 
36 16 4 7 35 2 4009 2250 © 
37 | 16 13 79 | 35 11 5000 2700 0 
$81 17 2 80 | 36 © 6000 3150 0 
39 17 11 81 36 9 7000 3606 -O 
40 18 0 82 | 56 18 9000 | - 4050 © 
41 18 9 83 37 9 loooo 4500 © 
1 18 (84) 1 37 16 20000 99009 © 


2 'Vaivs. | © | Vartvus | 5 | 
FS ][1s8&} I 4d g. | 
1 10 43 21 10 85 
22411 0 44 | 22 © 86 
3 110 45 | 22 10 87 
4 2 © 46 | 23 © 88 
5 | 2 10 47 | 23 10 89 
6 | 3 © 48 | 24 © 90 
7 3 30 49 | 24 10 91 

8140 ee 
1239 410 51 | 25 10 93 
10 5 © 52 | 26 © 94 
Il 5 10 53 | 26 10 95 
12 6 © 54 | 27 © | 96 
I3 6 10 55 | 27 10 971 
| 14 | 7. © (55) | 28 © 98 
15 7 10 57 28 10 99 
16 8 © 58 | 29 © 100 | 
17 8 10 59 29 10 (112) 
18 9 © 60 | 30 o | (120) 
i9 | 910 | 6: 30 10 (144) 
20 | 10 © 62 | 31 © | 200 
21 10 10 63 31 10 (4272) 
2211 © 64 | 32 © 300 
23 | 11 10 65 | 32 10 400 | 
24 ⁵ 12 0 66 | 33 © J00 
25 12 10 67 | 33 10 600 
26 13 © 68 34 © PSY . 
27 | 13 10 69 [34 10 800 
29 | 14 10 71 | 35 10 1000 
20 | 15 © 72 | 36 0 hog 
31 I5 10 13 (36 10 | 17280 
6 


\ 


being Ten Shillings. 
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The Explanation an Uſe of the precedins TABLE; 
' for caſting up the Value of any Number of Feet, 
 Jaras, Sc. at any Price per boot, Sc. 


Foot, Yard, &c. at the Top of the Table, and to know the 
Amount or Value of any Number ot Feet, Yards, &c. at that 
Price, you muſt ſeek the Number in the Column under that Deno- 


mination, and againſt it, in the Right Hand. Column under Value, 
you have the Value thereot- we | — f 


1 the Uſe of this Table, you muſt ſeek for the Price of the 


—— _— 
— — — 


g 0 | 

FIR, At Eight pencc Halt-penny per Foot, Yard,” &c. what 
comes 200 Feet, &c. to? | = SF: 4-13 

Look at the Top of the Table for the Price of the Foot, &c, which 
is here 8 d. , which you will find in Page 169, then ſeek in the fame 
Page for 200 under Number, right againſt which under Value, ſtands 
71. 1s 8d which is the Value. of 200 Feet, Yards, &c. or any 
other Commodity at 8 d 4 per Foot, Yard, &c. | E 

SE CoND, Suppoſe you want to know the Value of ſome Number of | 
Feet, Yards, Squares, &c. which cannot be found at once in the Fable? 
For Inſtance : It you want to know what 369 Yards, &c. comes to 
at 2d. per Yard, &c. the Rules is, | „ 
Fs r, To find the Price (which is 24.) at the Top of the Table, 
then in the ſame Page under the Word Number, ſeck for 300, over- 
againſt which, under Value, ſtands 21. 10 8. o d. the Value of 300 
Yards, &c. at that Price: Then ſeek in the ſame Page for the re- 
maining 69 Yards, &c., and againſt it ſtands 11's. 6 d. which added to 
the 21. 109. od. amounts to 3 l. 1s. 6d. the Price or Value of 369 
Yards, &c. at 2d. per Yard, &c. 1 1 as: 
Nor, Seek the Value in this or the like Caſe, of any Number 
not to be fou d at once in the Table, in the following Manner, 


- 


as in the above Example, viz. 333 t 
3 3 | k | f 8 . . ö 
f 300 Yards at 2d. per Yard, is 2 10 *! | : 
| 69 Ditto. — S—__ Tr 611-63 


., 369 .. Yards. at 2d. per Yard, is: 3 16 1 #1] 

FTurxp, If the Value of the Foot, Vard, or any Commodity is 
not 2 at the Top of the Table in any one Page, you muſt then 
find it at twice; as ſuppoſe you would knòw the Value of 95 Feet ot 
Marble Slab at 7s. 6d. per Foot, look at the Top of the Table! 
for 75. and againſt 95 you will have f 2 1, 


= 


mm wes 


: 
: .. 
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s O 
Then look at the Top of the Table for 6 d. and 1 LI E 
„ 237 lt 
95 you will have | 
Which added together is the Anſwer. 35 12 6 


FovuRTnH, If the NO of the 3 era 33 one Pound, 
and under two, as ſuppoſe you would kno th nc. 45 Square ot 
Flooring at 11. 73. 122 Crate, the Rule is, | e the one Wund co 
putidown oo IN ex THEY COINS CUI ieee 

of e 0. 
Then look at the Top of the Table for 7s. and againſt 45 ſtands 15 15 © 


8 * 


The Sum of which is the Anſwer. | 60 15 © 


There are elde TnRtarices in which this Table might be uſetul 

by the help of Multiplication and Diviſion, but for Brevity Sake, 

4 ſhall omit giving any, Examples, and ſhall, canclude-with the fol- 
wing Obſervations: That the Numbers between the Parentheſis are 

the Hundreds, the Inches in a Square or Qibical Foot, the Feet in a 

Rod, the Thouſand, the Pounds in 4 Fodder of Lead, &c. viz. 

112 is the Hundred by which Grocery; Wares, &c, are weighed; 


the 120 a Hundred of Deals, Nafls, &c. 144, the ſquare Inches in 
a Foot; 272, the Feet in a ſquare Rod; 1200, a Thouſand ot Nails; 
1728, the Cubical Inches in a Cubical Foot; 2184 lb. a Fodder ot 

Lead. To ſhew the Uſe of theſe Numbers I will give two Examples, 
_ which may ſerve to illuſtrate their Uſe. * | 


_- 
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' hy, Þ © 
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FIRST, It a Rod of Brick-Work, viz. 252 Feet, coſt 6]. 16s. 
what will one Foot coſt? _ 

Seek in the Column of Numbers for 272, until you find againſt it 
the Price propoſed, viz. 61. 16,s. which you'll find in Page 164; then 
againſt Number 1 ſtands 6d. the Price ſought. So in like Manner 
you may find that 10 Feet at that Price per Rod, comes to 5 s. &c. 
| SECOND, It one Hundred of Deals, viz. 120; coſt 4 L 58. what - 
will one come to? _ ee NOOR 

Weck in the Table ad Before directed. until you find the Price, viz. 
41. 5s. againſt 120, which you will find in Page 169; and againſt 
Number 1 ſtands 8 Pence Half-penny, the Price ſought. ; 
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following Erratas with his "yy 1955 he Gates 
to read. 
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„ ug, Lie 1 for two and one half, rel tro and one and 


26, Number 100, for Ceili Celling ; and 
Number _ read Yard Square. 1 27 5 131, tor Loap, 
i 


read Loop. e 22, Line 24, for this, read his Syſtem. Page 66, | 
Number 3, tor Bal, read Braces, "Ns 1. Wer * 9.6, for 
put e $45 | 


; I 
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Errors will proceed from PRESS or PEN, 
So long as Errors are in MEN. 
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